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PERSONAL. 

Mr. Henry J. Connolly has been appointed City Engi- 
neer of Racine, Wis. 

Mr. William Kuhlman has been elected President of the 
newly organized water board of Toledo, O. 

Mr, Charles W. Darling, Civil Engineer, has opened an 
office in the Nassau County Bank Building, Mineola, N. Y. 

Mr. A. Smith has resigned as General Superintendent of 
the Sierra Valleys Ry. of California, and that position is 
abolished. 

Mr. R. E. Danforth, of Buffalo, N. Y., has been ap- 
pointed General Manager of the Lake Shore Electric Ry., 
of Lorain, O. 

Mr. George W. Darr, of Pittsburg, Pa., has been elected 
President of the Sharon Steel Co., of Sharon, Pa., to suc- 
eed Mr. Frank H. Buhl, resigned. 

Mr. B. W. Grist, Superintendent of the American Steel 
Casting Co.’s plant at Alliance, O., has resigned, and is 
succeeded by Mr. Rodney C. Milner. 

Mr. Andrew EB. Foye, formerly Acting Chief Engineer of 
the Department of Highways of Greater New York, has 
been appointed Chief Engineer of that Department. 

Mr. R. C. Jenkinson has been elected President of the 
New Jersey Commission to the Pan-American Exposition, 
with Mr. Oberlin Smith, M. Am. Soc. M. E., Secretary. 

Mr. James M. Van Auken, formerly with the Bellefon- 
taine Bridge & Iron Works, has been appointed City En- 
gineer of Bellefontaine, O., for a period of one year. 


Mr. Walter W. Clark, Assistant Editor on the staff, of 
Engineering News, has resigned to accept a position with 
a well-known manufacturing firm of New York city. 

Mr. Ambrose Beard has been appointed General Manager 
of the Midland plant of the American Sheet Steel Co. at 
Muncie, Ind., succeeding Mr. R. J. Beatty, resigned. 

Mr. H. E. Alexander, Assistant City Engineer of the 
Water Pipe Extension Department and Special Assessment 
Bureau of Chicago, Ill., has been dropped from the list 
of city officials, 

Mr. E. F. Henderson has been appointed Assistant En- 
gineer of the San Francisco & San Joaquin Valley Ry., 
with headquarters at Stockton, Cal., succeeding Mr. J. T. 
Williams, resigned. 

Mr. C. W. Prosser, General Manager of the Southern 
Car & Foundry Co., and Mr. E. W. Fuller, Manager of the 
company’s plant at Memphis, Tenn., have resigned to en- 
gage in the car business in St. Louis, Mo. 

Mr. Merrill Watson, Manager of the New York Expanded 
Metal Co., delivered a lecture on ‘‘Iron and Concrete in 
Construction’’ before the students of the Rensselaer Poly- 
technic Institute at Troy, N. Y., on April 26. 

Mr. John G. Foster, formerly connected with the railway 
and dock construction at Guaymas, Sonoro, Mex., has been 
employed by Grenada county, Miss., as Engineer on the 
construction of a levee wagon road at Grenada. 


Mr. G. G. Thorp, Superintendent of the Illinois Steel 
Co.’s plant at Joliet, Ill., has been appointed Superin- 
tendent of the new steel plant being erected by the Crucible 
Steel Co. of America at Blair Station, near 'McKees- 
port, Pa. 

Mr. Henry Lefebre has been appointed to succeed Mr. S. 
R. Smith as Superintendent of the Black River Traction 
Co., of Watertown, N. Y. Mr. Smith will become Manager 
of the Cincinnati, Columbus & Southern Ry., of Colum- 
bus, O. 


Mr. W. K. Eldridge, City Engineer of Lafayette, Ind., 
has resigned to become associated with S. H. Brubaker & 
Co., Architects and Engineers, 1215 Stevenson Building, 
Indianapolis, Ind. Mr. Eldridge is succeeded by Mr. G. H. 
S.evenson, 

Brig. General William Ludlow, U. S. A., who has been 
‘ll at Manila with tuberculosis, will return by the first 
transport to the United States. Owing to his illness his 
appointment as Military Governor of the Department of the 
Visayas has been revoked. 

Mr, Frank L. Marston, Civil Engineer, for nearly three 
ycars Assistant Engineer of the Metropolitan Park Com- 
missicn of Boston, Mass., and for the past year City Engi- 
heer of Bangor, Me., has opened offices in the Bass Build- 
ing, Bangor, where he will carry on a private practice in 
civil engineering. 

Mr. D. R. Mehaffey has been appointed Principal As- 
sistant Division Engineer of the Pennsylvania R. R., at 
Altoona, Pa., succeeding Mr. S. L. Shober, Jr., resigned. 


Mr. Mehaffey will be succeeded as Assistant Engineer at 
Reading, Pa., by Mr. W. L. Cooper, formerly Assistant 
Engineer at Sunbury, Pa. 

Mr. Don H. Bacon has been elected Chairman of the 
Tennessee Coal, Iron & R. R. Co. The other officers are 
Mr. N. Baxter, Jr., President; Mr. F. S. Witherbee, Vice- 
President; Mr. L. T. Beecher, Secretary and Treasurer, 
and Mr. Chas. Perdon, Assistant Secretary and Treasurer. 

Mr. W. J. Harahan, Assoc. M. Am. Soc. C. E., Division 
Superintendent of the Illinois Central R. R., has been ap- 
pointed Chief Engineer in place of Mr. David Sloan, M. 
Am. Soc. C. E., who becomes Chief Engineer of Construc- 
tion. With this change Mr. H. W. Parkhurst, M. Am. Soc. 
C. E., gets back his former title of Engineer of Bridges 
and Buildings. 

Capt. Chester Harding, Corps of Engineers, U. S. A., 
has been relieved from duty at Grand Rapids, Mich., in 
charge of river and harbor improvements in Indiana and 
Michigan, and ordered to Washington, D. C., as Assistant 
Engineer Commissioner of the District of Columbia. Capt. 
Harding is succeeded at Grand Rapids by Capt. Charles 
Keller, Corps of Engineers. 

Mr. J. W. Leonard has been appointed General Superin- 
tendent of the Western Division of the Canadian Pacific 
R. R.; Mr. C. W. Spencer, Superintendent of the Eastern 
Division; Mr. H. P. Timmerman, Superintendent of the 
Ontario Division, and Mr. T. Williams, Superintendent of 
the Lake Superior Division. Mr. Thomas Tait is appointed 
Manager of Transportation for all lines, with headquarters 
at Montreal, Que. 

Mr. James Ritchie, M. Am. Soc. C. E., has resigned as 
City Engineer of Cleveland to become Consulting Engineer 
of the Grade Crossing Commission, which will prepare 
plans for the elimination of all grade crossings in that 
city. Mr. Ritchie will be succeeded by Mr. William J. 
Carter, Assoc. M. Am. Soc. C. E., formerly Superintendent 
of Construction for the government at Fort Preble, Me. 
Mr. James T. Pardee, Assoc. M. Am. Soc. C. E., formerly 
in charge of the Bridge Department of Cleveland, will be 
First Assistant City Engineer. 

Mr. A. J. Hitt, General Superintendent of the Chicago, 
Rock Island & Pacific R. R., has been appointed General 
Manager of that company, with headquarters at Chicago, 
lll. Mr. W. M. Hobbs, Superintendent of Lines East of 
the Missouri River, is appointed General Superintendent 
of the system, with headquarters at Chicago. Mr. W. H. 
Stillwell, Superintendent of Lines West of the Missouri 
River, is appointed Superintendent of Lines East of the 
river, with headquarters at Davenport, Ia., and Mr. C. H. 
Hubbell, Superintendent of the Chicago Terminals, will 
succeed him, with headquarters at Topeka, Kan. 

Mr. W. A. Clark, President of the San Pedro, Los An- 
geles & Salt Lake R. R., has announced the following of- 
ficers who will constitute part of the personnel of the 
hew company: Mr. W. A. Clark, of Butte, Mont., Presi- 
dent; Mr. R. C. Kerens, of St. Louis, Mo., Vice-Presi- 
dent; Mr. J. Ross Clark, Second Vice-President; Mr. R. BE. 
Wells, General Manager; Mr. T. F. Miller, Secretary; Mr. 
H. Hawgood, Chief Engineer; Mr. F. E. Davison, Super- 
intendent of Machinery; Mr. E. M. Jesup, Superintendent. 
Except where otherwise specified, all the officers are of 
Los Angeles, Cal., where the company’s headquarters is 
located. The report in our issue of April 25 of the ap- 
pointment of Mr. D. W. Campbell as Chief Engineer of the 
above road was unofficial. 

Col. John W. Barlow, Corps of Engineers, U. S. A., has 
been appointed Chief of Engineers by the President, but 
retires at once, under the age limit, with the rank of 
Brigadier General, and is succeeded by Gen. Geo. L. Gil- 
lespie as Chief of Engineers. Col. Barlow entered the Mili- 
tary Academy from Wisconsin on July 1, 1856, and was 
graduated as Second Lieutenant of Artillery May 15, 1861. 
He served in the Civil War from the Battle of Bull Run to 
the end, being transferred to the Topographical Engineers 
in 1862 and to the Corps of Engineers in 1863. He took 
part in the siege of Yorktown, the battles of Malvern Hill 
and Gettysburg, siege of Atlanta and numerous other en- 
gagements; was three times breveted for gallant and 
meritorious services, and at the close of the war he was a 
Bvt. Lieutenant Colonel. After 1865 he served as an en- 
gineer on river and harbor improvements in various parts 
of the United States, and as a member of various engineer 
boards on river and harbor improvements and bridge con- 
struction, 

Lieut. Col. Edouard Percy Cranwill Girouard, R. E., a 
Canadian Engineer well known in the United States, has 
been made a Knight Grand Cross of the Order of St. 
Michael and St. George for his services in South Africa. 
Lieut. Col. Girouard was born in Montreal in 1867; 
graduated from the Military College, at Kingston, and en- 
tered the Royal Engineers in 1888. He made his first 
mark in Egypt in the Dongola expedition of 1896, when 
his services brought him mention in the dispatches of 
his commanding officer, the brevet of Major, and a decora- 
tion as a Companion of the Distinguished Service Order; 
he also received the Khedives order, with two clasps. In 
the Nile expedition of 1897 he was one of the most active 
engineer officers, and he was later made Director of the 
Soudan Railways, and President of the Zgyptian Railway 
Board. From this duty Lord Roberts called him to South 
Africa and put him in charge of the railway transporta- 
tion service. This meant the movement of an army of 
250,000 men with the enormous volume of supplies of all 
kinds involved; and it is for the satisfactory performance 
of this duty that he has been tewarded, as above stated, at 
the early age of 33 years. 

Col. George L. Gillespie, Corps of Engineers, U. S. A., 
was appointed by the President, on April 29, Chief of En- 
gineers, U. S. A., to succeed Gen. John M. Wilson, re- 
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tired on account of age Col., now Gen. George L. Gil 
lespie, was appointed to the Military Academy from Ten 
nessee, on July 1, IS5S; and graduated June 17, 1862, as 
Second Lieutenant of Engineers He served through the 
Civil War in the Army of Potomac; participated in many 
important engagements; was breveted Major on Aug. 1 
1864, for gallant and meritorious service during the cam 


paign before Richmond; and at the close of the war he was 
Chief Engineer of the Army of the Potomac and was 
again Lieutenant Colonel, for gallant and 
meritorious services in the campaign from Winchester to 
Appomattox Court-House. After the Civil War, Col. Gil 
lespie served in the Department of the Gulf, in New Eng 
land and on the Lakes; from 1874 until 878 he was chiefly 
employed in the improvement of harbors on the Lakes. 
and since 1889 he has been in charge of the improvement 
of New York harbor, the Hudson and Harlem Rivers, etc 
Since 1889 Col. Gillespie has been a member of the Board 
of Engineers for and River and Harbor 
Improvements 


breveted as 


Fortifications 


Col. Peter C. Hains, Corps of Engineers, U 


senior officer in that Corps 


. S. A., is the 
, how that Gens. John M. Wil 
tobert and John W. Barlow are retired as 
Chiefs of Engineers, and Col. George L. Gillespie is made 
Chief of Engineers, to serve until October, 1905. As Col 
Hains would reach the age limit in July, 1904, and could 
not thus succeed to the rank of Chief of Engineers, he is 
to be made a Brigadier General in the line of the army 
before the date of his retirement Col. Hains was ap 
pointed to the Military Academy from New Jersey on July 
1, 1857, and graduated June 24, 1861, as Second Lieuten 
ant of Artillery, and was commissioned First 
on the same day 


son, Henry M, 


Lieutenan 


He served throughout the Civil War ir 


the Army of the Potomac, Army of the Tennessee and De 
partment of the Gulf, taking part in many engagements 
including Bull Run, Malvern Hill, Antietam, siege and 


capture of Vicksburg, et He times breveted 
for gallant service, and was transferred to the 
Engineers in 1863. After the war he wag engaged In en 
gineering duties in many parts of the United States; from 
1882 until 1889 he was largely employed in the improve 
ment of the Potomac, near Washington, D. C., the re 
construction of the Aqueduc; bridge, etc. Col. Hains waa 
a member of the Walker Nicaragua Canal Commission, 
and is a member of the present Isthmian Canal Commis 
sion. 


OBITUARY. 

Mr. William Robinson, Civil Engineer, 
Ky., died on April 23 of paralysis. 

Mr. M. A. Macmurdo, Civil Engineer, died at his home 
in Bakersfield, Cal., on April 24. Mr. Macmurdo was born 
in Virigina 57 years ago. He was appointed City Engineer 
of Bakersfield at the time of its incorporation, and held 
that position up to his death. 


Was three 


Corps of 


of Hopkinsville 


Mr. John E. Edwards, for 32 years Chief Knugineer of the 
water-works at Detroit, Mich., died at his home in that 
city on April 19, aged 8O years. Mr. Edwards designed 
three of the engines and the pumping plant now in use at 
the water-works referred to. In 1803 he was obliged to re 
tire from active work on account of his advanced age, but 
was retained by the Water Board as Chief Consulting En 
gineer, a position he held until a few years ago. 

Mr. Wm. F. Davidson, Civil Engineer, was killed on April 
30 by being'run over by a wagon in New York city. His 
skull was fractured and he died in Bellevue Hospital. Mr 
Davidson was born in Princeton, N. J., in 1839, and was 
educated as a Civil Engineer. After long service on th 
Pennsylvania Railway, he went to Mexico, and located 
the railway from Orizabo to the City of Mexico. He was 
later employed in railway Winnipeg and ler 
Western points. Mr. Davidson retired from active work 
about 15 years ago, but was a contributor to various tech 
nical journals. 


work i 


Mr. Edwin S. Nettleton, Irrigation Engineer, of Colorado, 
recently died in Cheyenne, Wyo., aged 69 years. Mr. Net 
tleton had been State Engineer of Colorado, and was one 
of the first to direct attention to the need of a more diver 
sified agriculture in that state in order te make farming 
profitable. He constructed many of the irrigation canais 
in Colorado and was at one time employed on a similar en 
terprise in the state of Sonora, Mex His latest work was 
that of an Irrigation Expert under Prof. Elwood Mead, 
who is in charge of irrigation investigation under the De- 
pariment of Agriculture. 

Mr. Theodosias F. Secor, one of the first American build 
ers of marine engines, died at his home in Brooklyn on 
April 29, in his 93d year Mr. Secor was born in New 
York city and learned his trade in the old Allaire Iron 
Works. He then built engines for severa] large sugar 
works in Cuba: and in 1886 he organized the firm of F 
W. Secor & Co., in co-operation with Charlies Morgan; he 
sold out his interest two years later, and Morgan Iron 
Works succeeded him. For many years Mr. Secor was a 
partner of Cornelius Vanderbilt ih marine engine and ship 
building. They built the ‘New World” in 1584S, one of the 
fastest vessels afloat for some years, and several of the 
early Hudson River steamboats. Mr. Secor retired from 
active business many years ago. 

Mr. James Douglas Reid, one of the pioneers in electric 
telegraphy, died at his home in New York city on April 28 
He was born in Edinburgh, Scotland, in 1819, and in 1834 
moved to Canada. Three years later he cama to the 
United States. ‘ In 1845 he was made Assistant in the con 
struction of the telegraph line from Lancaster to Harris 
burg, Pa. His next position of importance was that of 
Superintendent of the Magnetic Telegraph Co., and also 
Superintendent of the Atlantic & Ohio Telegraph Co., fin- 
ally absorbed by the Western Union Co. In 1856 he was 
made Superintendent of the Albany & Buffalo Telegraph 
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Co., which was subsequently absorbed by the Western 
Union Co. Mr. Reid in the early ‘‘Fifties’’ founded and 
edited the ‘‘National Telegraph Review,’’ and in 1877 pup- 
lished his first edition of ‘‘The Telegraph in America.” 


ENGINEERING SOCIETIES 


COMING MEETINGS. 


ENGINEERS’ CLUB OF PHILADELPHIA. 

May 4. Paper: ‘‘Notes on the Design and Maintenance 
of Highway Bridges,’’ and ‘‘Notes on Pile Driving,’’ by 
Mr. Harrison Souder. Secy., L. F. Rondineil., lize 
Girard St., Philadelphia, Pa. 

NATIONAL MUNICIPAL LEAGUE. 

May 8 to 10. Annual meeting at Rochester, N. Y. Secy., 
Clinton Rogers Woodruff, Girard Building, Philadel- 
phia, Pa. 

CINCINNATI ENGINEERS’ CLUB. 

May 16. Regular meeting. Secy., J. F. Wilson, City 
Hall, Cincinnati, O. 

AMERICAN SOCIETY OF CIVIL ENGINEERS. 

May 17. Paper: ‘‘Description of Coos Bay, Oregon, and 
the Improvement of its Entrance by the Government,”’ 
by William W. Harts. Secy., C. W. Hunt, 220 West 
O7th St., New York city. 

NATION AL ELECTRIC LIGHT ASSOCIATION. 

May 21 to 23. Annual meeting at Niagara Falls, N. Y. 

Secy., Geo. F. Porter, 120 Liberty St., New York city. 
AMERICAN SOCIETY OF MECHANICAL ENGINEERS. 

May 28 to 31. Spring meeting at Milwaukee, Wis. Secy., 

F. R. Hutton, 12 West 31st St., New York city. 
NATIONAL ASSOCIATION OF MANUFACTURERS. 

June 4 to 6. Annual meeting at Detroit, Mich. Secy., 

E. P,. Wilson, Chamber of Commerce, Cincinnati, O. 
CANADIAN ELECTRICAL ASSOCIATION 

June 19 to 21. Annual meeting at Ottawa, Ont. Secy., 

C. one Mortimer, Confederation Life Bldg., Toronto, 


Ca 
ASSOC “TATION OF RAILWAY TELEGRAPH SUPERIN- 
TENDENTS. 
June 19. Annual meeting at Boston, Mass. Secy., P. 
W. Drew, Wis. Cent. Ry., Milwaukee, Wis 
AMERICAN RAILWAY MASTER MECHANICS’ ASSO- 
CIATION. 
June 19. Annual convention at Saratoga, N. Y. Secy., 
Jos. W. Taylor, 667 Rookery Bldg., Chicago, II1. 
MASTER CAR BUILDERS’ ASSOC LATION. 
June 24. Annual convention at Saratoga, N. Y. Secy., 
Jos. W. Taylor. 667 Rookery Bldg., Chicago, Ill. 
SOCIETY FOR THE PROMOTION OF ENGINEERING 
EDUCATION, 
June 20 to July 2. 
Henry 8. 


Annual meeting at Buffalo, N. Y. 
Jacoby, Cornell University, Ithaca, 


RAIL WAY TRANSPORTATION 
Annual meeting at Niagara Falls, Bs 

G. P. Conard, 24 Park Place, New York c 
UNITED ELECTRICAL CONTRACTORS’ ASSOCIATION 

OF NEW YORK STATE. 

July 17. Annual mocting at Buffalo, N. Y. 

Dygert, Buffalo, N. 


Secy., 


Secy., Wells 


ENGINEERS’ CLUB OF COLUMBUS.—At the meeting 
held on April 20 a paper on ‘‘The Diesel Motor’’ was read 
by Mr. W. K. Lanman. After the reading of this paper 
Professor Brown, of the Ohio State University, reported 
for the committee which was appointed a year ago to test 
the permeability of mortar. These tests were carried out 
at the University under Professor Brown's supervision by 
Messrs. Kemmler and Shepard. 

SOUTHWESTERN GAS, ELECTRIC AND STREET 
RAILWAY ASSOCIATION.—At the third annual meeting 
held at Houston, Tex., April 19 to 22, the following papers 
were presented: ‘‘Municipal Ownership versus Private 
Corporations,’’ by T. B. Miller; ‘‘Association Between 
Meetings,” by C. A. Newning; ‘Station Work,’’ by Geo. 
Cushman; ‘‘Street Railways of Texas,’’ by F. E. Scovill; 
“Inspection,”’ by W. 8. Rathell; ‘‘Cheap Fuel and How to 
Use it Economically,’’ by L. P. Fuller; ‘‘Water Power for 
Small Plants,’’ by F. R. Starr. 

NEW ENGLAND COTTON MANUFACTURERS’ ASSO- 
CIATION.—The 70th meeting was held in Boston, April 24 
and 25. At the opening session the President of the Asso- 
ciation, Mr. D. M. Thompson, of Providence, R. I., de- 
livered an address in which he urged that closer union 
among cotton manufacturers was necessary to secure the 
necessary hold upon foreign markets. He held that the 
Southern mills were likely to produce the bulk of the 
coarse fabrics in the future; but that their attempts to 
compete with Northern mills in the production of high- 
grade goods would only result in loss to both. President 
H. S. Pritchett, of the Massachusetts Institute of Tech- 
nology, read a paper discussing the question: ‘‘Is there a 
place for a profession in commerce?” He urged that 
schools should be developed which should do for the sales- 
man, the exporter and the buyer, what the schools of tech- 
nology have done for the engineer, the chemist and the 
superintendent. Among other papers read during the 
meeting were: ‘‘Water-Cooling Towers and Positive Steam 
and Oil Separating,” by Mr. F. H. Boyer; ‘Friction 
Clutches in Cotton Mills,"’ by Mr. T. H. Smith, of James- 
town, N. Y., and ‘‘Steam Economies,’’ by Orosca C. Wool- 
son, M. Am. Soc. M. E. Mr. C. J. H. Woodbury, M. Am. 
Soc. M. E., is the Secretary of the Association. 


NATIONAL MUNICIPAL LEAGUE.—The sixth annual 
meeting will be held at Rochester, N. Y., on May 8 to 10, 
1901, The following program, with some changes, will be 
presented: ‘‘A Year's Municipal Activities,’’ by Clinton 
Rogers Woodruff; ‘“‘The Work of the American Society of 
Municipal Improvements,’ by E. A. Fisher; ‘“The Work 
of the League of American Municipalities,” by James M. 
Head; ‘‘The Relation of Baden Cities to the State,’’ by Dr. 
Max Horstmann; ‘Instruction in Municipal Government in 
American Educational Institutions,’"’ by Thomas M. 
Drown; ‘Primary Election Laws and Their Operation,” by 
Charles Spahr; Crawford County System,”’ by 
Ernest A. Hempstead; ‘‘Greater New York,"’ by James W. 
Pryor; ‘‘New England,"’ by Louis D. Brandeis; ‘‘Wiscon- 
sin,’’ by Charles E. Monroe; ‘‘Minnesota,”’ by J. S. Mc- 
Lain; ‘‘California,’’ by James D. Phelan. Report of Com- 
mittee to Invite the Co-Operation of Business Bodies, by 
George Burnham; ‘“‘New York Anti-Tammany Union,” by 


R. Fulton Cutting; ‘Chicago Street Railway Situation,”’ 


by William Ritchie; ‘‘St. Louis,’’ by Chas. Nagle; ‘‘Scran- 
ton,’ by Col. H. M. Boies; ‘‘Boston,’’ by John F. Moors; 
*‘Baltimore,’’ by Charles J. Bonaparte; ‘‘Kansas City,”’ by 
Clarence S. Palmer; ‘‘New Orleans,” by W. W. Howe; 
“San Francisco,”’ by J. Richard Freud; ‘‘Maine Cities,’’ 
by Howard Hamilton; ‘‘Uniform Municipal Accounting,” 
by Dr. Edward N. Har:well; ‘“‘Public Control of Municipal 
Accounting and Statistics in Great Britain,’’ by Dr. E. W. 
Bemis; “‘Public Control of Municipal Accounting and 
Statistics in Continental Europe,’’ by Dr. Jno. A. Fairlie, 
“The Present Condition of Municipal Statistics,’’ by Dr. 
Henry C. Adams; ‘‘The Municipal Accounts of Chicago,” 
by Charles W. Haskins. C. R. Woodruff, Secy. 
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NEW PUBLICATIONS 


REPORT OF THE SUPERINTENDENT OF THE COAST 
AND GEODETIC SURVEY.—Showing the progress ot 
the work from July 1, 1808, to June 30, 1899. Wash- 
ington, D. C. Cloth; 9% x 11% ins.; pp. 964; illus- 
trated; two large folding maps in pocket. 


A considerable part of this report has already been 
issued in the form of Bulletins, as occasion demanded. 
The contents of the complete report are as follows: 
Geneial Statement of Progress, in office work, technical 
divisions, and field work. The Appendices relate to: De- 
tails of office and field work; the International Geodetic 
Association for the Measurement of the Earth; Determi- 
nation of Gravity at Worcester, Mass., and at New York 
City; Precise Leveling in the United States; Genera] Re- 
port on the Magnetic Survey of North Carolina; the Mag- 
netic Work of the U. S. Coast and Geodetic Survey. The 
folding maps referred to give a sketch of general progress 
for the United States, to June 30, 1899. Appendix No. 8, 
on Leveling in the United States, is especially useful in 
giving the location, designation and reported and cor- 
rected elevations of permanent bench marks, alphabetic- 
ally arranged under States. This appendix takes up about 
half the volume, extending from pp. 349 to SS6, inclusive. 


TRADE PUBLICATIONS. 


(The stanvard sizes for pamphlet: and trade cataiogues recom- 
mended by all the prineipal engineering societ es of the Unite» 
States are : 3+qx¢ ins.. 6x9 ins., and 9x12 ins 


PORTLAND CEMENT.—Walter T. B adley Co 
phia, Pa. Paper; 6 x 3% ins.; pp. 12. 
This pamphlet gives the results of a number of tests of 
Reading Portland cement and several testimonial letters 
fiom users of this cement. 


Philadel- 


DRYERS.— Ruggles-Coles Engineering Co., New York, 
N. Y. Paper; 8% x 5% ins.; pp. 22; illustrated. 


This pamphlet describes and illustrates the construction 
of the rotary dryer made by the firm named; gives results 
of tests of efficiency and presents several testimonial let- 
ters trom users of the device. 

FLEXIBLE METALLIC TUBING.—Shirp, Klurmph 
pisson, 1104 Monadnock Block, Chicago, Ill. Paper; 
ins.; pp. 16; illustrated. 


The tubing is made from a metal tape, spirally rolled 
and lapped. It is intended as a substitute for rubber hose 
fcr carrying steam, air, oil or gas, etc. 

PORTLAND CEMENT.—Chicago Portland Cement Co., 515 
Stoe k Exc -hange Building, Chicago, Ill. Paper; 5%4x7% 
ins.; pp. 68. 

This handsome little publication describes the company's 
plant and product, gives numerous testimonials and rec- 
ords of tests, and shows a variety of structures in which 
the company's cement has been used. 

BORING AND TURNING MACHINE.—W. A. Jones 
Foundry & Machine Co., North Ave. and Noble S8t., 
Chicago, lil. Paper; 74x10 ins.; pp. 4; iliuscraced. 

This circular describes a machine which simultaneously 
bores, turns, faces and turns the hub of puiieys, ny- 
wheels, blank gears, etc., of sizes up to 54 ins. diameter 
and 48 ins. width of face. 

VARIABLE SPEED TRANSMISSION.—Reeves Pulley Co., 
Columbus, O. Paper; 6 x 9% ins.; pp. 64; illustrated. 

This handsomely printed pamphlet describes the Reeves 
variable speed transmission device in some detail, and 
gives a number of line drawings and half-tone views 
showing the method of applying it to various machines. 
The device was illustrated and described in Engineering 
News of March 1, 1900. 

PORTLAND CEMENT.—Castalia Portland Cement Co., 
Castalia, O. Paper; 9 x 6 ins.; pp. 5; illustrated. 

This pamphlet describes briefly the plant and methods 
of making Portland cement at the works of the company 
named, and also gives several views of the works and 
their equipment. The bulk of the space is, however, taken 
up with half-tone views of the numerous structures in 
which this cement has been used and with testimonial 
letcers from users. 

MACHINE TOOLS.—Newton Machine Tool Works, Vine 


and 24th Sts., Philadelphia, Pa. Paper; 6x7 ins. ; 
p. 192; illustrated. 


This handsome catalogue, No. 34, deals with a large 
variety of machine tools, for army, navy, railway and 
general machine-shop equipment. With an illustration of 
each machine are given its general dimensions, weight, 
etc., and in most cases the peculiar merits of the tool are 
described. A very full index is a valuable feature of the 
catalogue. 

GARBAGE CREMATORIES.—The 


Works Co., Bridgeport, Conn. 
10; illustrated. 


A new garbage furnace is described in this pamphlet. 
The furnace is in duplicate, the garbage in one-half drying 
out while that in the other is being burned. To this end, 
the wet garbage is dumped into a cradle of hot-water 
pipes, divided into compartments. The garbage previously 
dried in the other half of the furnace is dumped onto a 
fire. The fire heats the water in the pipe system and the 
gases of combustion also pass around the wet garbage in 
the other chamber. 


Bridgeport _ Boiler 
Paper; 5 x 8 ins.; pp. 


PNEUMATIC ROCK DRILL.—J. Geo. Leyné 
teenth St., 
illustrated: 


The special advantages claimed fer th« Le 


Denver, Colo. Paper; 444x7 


in small consumption of air and lightness o 


run at a higher speed than the ordinary dri]! 


bar 


charged through the bar or bit, blowing away, : 
and a water spray may be applied in the sami . \ 
the hole. fe M 


out 


is independent of the piston. The ex 
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y 11. Street lighting, Washington, D. C. 


WITH DATE OF OPENING BIDS. ia 


2.Water pipe, hydrants, etc., Falmouth, 
Advertised, Engineering News, April 2 ars . 
2.Electric lighting, Sullivan, Ind.. 
Advertised, Engineering News, April 2 7 
2. Paving (47,000 yds.), Newark, N. J.. - 
2.Street grading, New York, N. Y. or 


“Advertised, News 25 
4.Addition to building, West Point, N. Y. 
4.Bridges (3), Indianapolis, Ind 9 
4.Quay wal, Norrolk, Va 5 
4.County road, Hackettstown, N. 
4.Macadam road, Washington, N. J. re 
4.St. grading (100,000 yds), Washington p 1 

Advertised, Engineering News, April 18 
4.Paving (28,000 yds.), Spartanburg, 

Advertised, Engineering News, April 18 

4.Asphalt paving (10,000 yds.), Elmira, N.\ 
6.Hospital building, Jackson, Cal Apr. 1s 
6. Water pipe (9,000 ft.), Cohoes, N. Y.... 

Advertised, Engineering News, April 1s 
6. Sewers, San Francisco, Cal. 


v. Det roit, Mich. Apr 
Adverti.ed, Eng. News, Apr. ‘i ‘to May 2 
6. Rip- rap. Boston, Mass. 


6. Sewer, Chester, Ps ADE 
6.Artesian well, Jamestown, 
6. Brick paving, Lawrence, Kan. 


6. Sewers (10 N. Y. swe 
Advertised, Engineering News, April 25. 
6.Sewers, Ridgefield Park, ie 
6.Pipe sewers, Methuen, Mass............. M 
6. Rebuilding wall, West Point, N. Y } 
6.Paving (10,850 yds.), Gloversville, N. Y....M 

Advertised, Engineering News, May = 
6.Steel water-tower, La Porte, May 
Water pipe, Missoula, Mont.. 

Water pipe, specials, etc., Mi ‘Irose, “Mass... May 

Advertised, Engineering News, May 2 
i. Water-works, La Salle, Ill. 
7. Bridge abutments, Freeport, “Til, 
7.Electric plant, Bangor, Me. ............ 
7.Bridges, Kirksville, Mo. ...... 

i. Jail building, Eureka, Ill...... .Ma 
7. Boiler plant, W ashington, D. C............Mas 
7.School house, Cavalier, N. Dak.. 
i. Curbing (15,000 ft.), Bessemer, Ala.. 
7. Sewage plant and sewers, Kenton, re 
7.Electric ee Clarksdale, _ Miss 


“Aavertionl, Engineering News, April 25. 
7. Bridge, Dunki 


7.Br: (6), Wilttamspert. ad: 
7.Sewers, Pipestone, Mmn................... Apr. 18 
8.Water pipe etc., Detroit, Mich...........Apr. 1S 
Advertised, Engineering ‘News, April 18. 
8.Cement (5,000 barrels), Cincinnati, ©. ...<Apr. li 
8.Library building, Marion, : 
8.Torpedo storehouse, Savannah, Ga.. -Apr. 25 
Advertised, Eng. News, Apr. 25 to May. 16. 
8.Stoue wall, Jersey City, 
8.Steel bri dges Apr. 25 
8.Fire engines, etc., New York, ey 
&. Bridges (3), Ozark, 2 
8. School house, May 2 
8.Garbage crematory, Ft. D.A. Russell, Apr. 1s 
8. Morgue building, Pittsburg, Pa. . eee » May 
9.Eleciric lighting, Carrollton, Ill. 
9.Paving, New York, N. Y. 
9.Steel bridge, Shreveport, La. ..............May 2 
%.Plans for jail, Vincennes, Ind. ............ pr. 25 
9.Electric plant, St. Joseph, Apr. 18 
Advertised, Engineering News, April 18. 


10. house, Charleston, Apr. 11 


"Advertised, Engineering, News, April 95. 
10.R’y work (St. L., K.C. & C.), Union, Mo..Apr. 25 
10. Pipe sewers, Salt’ Lake City, Utah .-May 
10.Water pipe, etc., Salt Lake City, Utah. .May 


y 10. Bridges (7), Urbana, Ill. deh May 


y 10.Street grading (13, ),Des Moines,Ia.May 
y 10.Paving, New York, N M 


11.Bridge, iron, Cincinnati, 


Advertised, Engineering News, May 2. 
11.Fire engine house, Washington, D. C....... May 
11.Steel bridges, Cleveland, May 
11. Brick sewer, Wilkesbarre, Apr. 25 
11.Steel work dor puilding, Washington, D.C..Apr 
11.Gate valves, Cleveland, O 

Advertised. Eng. News, Apr. 18 fo May 9. 
11.Hydrants, etc., Cleveland, O. 

Advertised, Eng. News, Apr. 18 to May 9 
11.Bridge (stone work), Youngstown, i) 
11. Dredging, Port Royal, nes Is 
11.Electric lighting, Mansfield, 0. 
13.Sewers, Boston, Ma 
Aévertised, Eng. News, April 11 fo 25. 


— | 
Advertised, Eng. News, April 18 and 
3.Furnishing rock, Mobile, Ala. . 
Advertised, Eng. News, April 11 a 
|| 3.Asphalt paving, Paterson, N. J 
Ml =6.Laying water mains, Middlebury, Vt Apr. 2 
Advertised, Engineering News, April 25 
7.Street grading Elizabeth, N. J........ Apr. 2 
|| 7.Curbing, sidewalks, etc., Pottsville, Pa \ 2 
May 25 
May 25 
May 
May 
May 
May 
May 
May 
May 
May 
May 
May 
May 
May 
May 
. May 
May 
May 
May 
May 
May 
May 
May 
May 
May 
May 
vertised Eng. News, Apr. 11 to May 2 
May 9%.Supplies, Washington, D. C. .............Apr 
Advertised, Eng. News, April 18 to May 2 
May 
May 
May 
May 
May 
May 
May 
May 
Ma 
Mas 
May 
May 
| May 
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Mas sewers, Toledo, O. ......... Apr. 18 
ibble stone, Portsmouth, N. H...........Apr. 18 


‘Advertised, Eng. News, Apr. 18 to May 9. ‘ 
Water-works, ete., Arapaho, Okla. Ter.....Apr. 25 


M iron bridge, Bangor, Me. .............- 25 
sdvertised, Engineering News, April 25. 
M ridges (16), Vincennes, Ind. Apr. 25 
M Vater pipe, castings, etc., Cincinnati, O...Apr. 25 
Mi rick paving, Michigan City, Ind........4 Apr. 25 
M ormitory, etc., Athens, Ga.............. Apr. 25 
Ma reet work, Toledo, O. Apr. 25 
<-hool house, New York, N. Y. ...........May 2 
if Macadam paving, Bangor, Me. ............ May 2 
+ ‘arth work, Vicksburg, Miss........ May 2 
rick sewer, etc., West Newton, Mass.....May 2 
. \dvertised, Eng. News, May 2 and 9. 
. wer pipe (69,000 ft.), West Newton,Mass.May °2 
+ Bridge masonry work, Merced, Pa......... May 2 
ridge, Boston, 2 
<treet improvements, Alliance, 2 
* yredging, Rappahannock River, Va........May 2 
\dvertised, Eng. News, May 2 and 9 
\ Bridge, Indianapolis, Ind. ................ May 2 
\ Macadam paving, Morristown, N. J.......May 2 
* Masonry water-tower, Quincy, Mass........May 2 
Electric lighting, Binghamton, N. Y.......May 2 
Advertised, Eng. News, May 2 and 9. 
;.Court house, Norristown, Pa............. Apr. 25 
14.Naval supplies, Washington, D. C.........4 Apr. 25 
M { Electric plant, Reading, Mich............./ 235 
Advertised, Eng. News, Apr. 25 and May 2. 
way 14.High school building, Eagle Grove, Ia..... Apr. 25 
ay 14.Steam launch, Cincinnati, O. ............./ pr. 18 
May 14.Coaling plant, Portsmouth, R. I. ..........Apr. 4 
RAILWAYS. 


KANSAS R. R.—A charter was issued this company 
in Missouri on April 18, which proposes to build a road 
extending from Mingo*through Poplar Bluff to the south- 
ern line of Ripley county, Mo., about 36 miles. The com- 

ny will be capitalized at $400,000, and will be an exten- 
sion of the Southern Missouri & Arkansas R. R. John F 
Shepley, St. Louis; E. F. Blomer and Leon J. Albert, of 
Cape Girardeau, are interested. 

BELLINGHAM BAY & EASTERN.—The directors have 
voted to issue bonds to the amount of $500,000 to cover the 
ost of extending the company’s line from its present ter- 
minus at Silver Beach on Lake Whatcom, Wash., to a con- 

.tion with the Seattle branch of the Northern Pacific 
road at Wickersham. J. J. Donovan, Gen. Supt., New 
Whatcom, Wash. 

BIRMINGHAM, SELMA & NEW ORLEANS.—B. Mar- 
ion, Supt., Selma, Ala., informs us that the company’s 
line has been located for a distance of 20 miles west of 
Martins. Engineers are now in the field locating a line 
from Thomaston west. The terminus has not yet been. de- 
ided on. It is expected that the track will be laid to 
Thomaston by July 1. On the new line from Martins 
tracks has been laid for a distance of 15 miles. R. F. M. 
Abbott, Pres., Selma; B. Mickle, Ch. Engr., Martins, Ala. 

BISMARCK, WASHBURN & GREAT FALLS.—W. D. 
Washburn, Pres., Minneapolis, Minn., informs us that the 
coutract for 17 miles of this road, from Wilton to Wash- 
burn, N. Dak., hag been let to Frank Hastings, of Hast- 
ings, Minn. The line is entirely located and one-third of 
the gratling is finished. J. M. Dixon, Ch. Engr., Bismarck. 

CANADIAN PACIFIC.—A deputation of the leading men 
of Petersborough County, Ont., have petitioned the Min- 
ister of Railways for a subsidy of $3,200 a mile to aid in 
the construction of a 30-mile branch of this road from 
Apsley to Norwood. 

CLEVELAND, CINCINNATI, CHICAGO & ST. LOUIS.— 
Geo. W. Kittredge, Ch. Engr., Cincinnati, O., informs us 
that the extension from Aurora to Rising Sun, Ind., has 
been indefinitely postponed. 

CUMBERLAND VALLEY.—Thos. J. Brereton, Ch. 
Engr., Chambersburg, Pa., informs us that work has al- 
ready been started on the revision of alignment and gra- 
dients between Whitehill and Shiremanstown, about two 
miles. The object is to reduce the grade to .4 per cent., 
taking out two bad dips, and reduce the curvature from 
3° to 1°. The company is doing the work. Thos. B. 
Kennedy, Pres. 

DENISON, BONHAM & NEW ORLEANS.—E. D. Steger, 
Pres., Bonham, Tex., writes that contracts are now being 
let for 46 miles of road, extending through Denison, Bon- 
ham and Wolf City. The rights of way for that distance 
have been secured and surveys are completed. It is ex- 
pected to have the road ready for operation by Aug 1. 

DOTHAN, HARTFORD & FLORIDA.—C. R. Garrard, 
Ch. Eng., Dothan, Ala., informs us that a preliminary sur- 
vey has been finished and the location survey is now 
under way. The construction capital has been secured 
and contract will soon be awarded. The rights of way 
are now being obtained. This road will be 125 miles in 
length. It will run from Dothan to St. Joseph’s Bay, via 
Chipley, Fla. J. P. Pelham, Pres. 

EL PASO TERMINAL.—M. W. Wambaugh, Ch. Engr., 
El Paso, Tex., writes that the location surveys are in 
progress for this proposed road, providing terminal facili- 
ties in El Paso for the Arizona & Southwestern R. R. Th2 
construction capital is secured. 


FT. WORTH & RIO GRANDE.—It is stated that a route 
has been selected for a 50-mile extension, for which the 
contract has already been let. H. C. Wicker, Pres., Ft. 
Worth, Tex. 

GEORGIA, FLORIDA & ALABAMA.—Grading is under 
way on both ends of the road (formerly the Georgia Pine 
Ry.). The contractors are J. H. Davidson & Co., Thomas- 
ville Ga.; B. H. Hardaway, Columbus, Ga., and Saxon & 
Hanks, Tallahassee, Fla. The line will run from Bain- 
bridge, Ga., to Fowlston, Attapulgus, Havana Fla.. aod 
Tallahassee. It will be 41 miles in length. J. P. Wil- 
liams, Pres., Savannah, Ga. 

ILLINOIS CENTRAL.—It has been announced that 
about $100,000 will be expended by this company at Iowa 
Falls, Ia., this season in improvements to its property at 
that place. David Sloan, Ch. Engr., Chicago. 

MINNEAPOLIS, ST. PAUL & SAULT STE. MARIE.— 
Among the improvements to be made this year will b= 
the laying of 130 miles of 80-lb. rails and the replacing 
of the present wooden bridges by steel structures. Sev- 
eral extensions are also proposed. The most important 
will be the line from St. Croix Falls, Wis., to Cook Lake, 
in Polk county. Some of this work is already contracted 
for and under way. The remaining will probably be let 
soon. Thos. Greene, Ch, Engr., Minneapolis. 

NORTHERN PACIFIC.—Surveys are reported to have 
been made for extensions from Bodwen, on the Sykeston 
branch, in North Dakota, westerly, and from Oberdon, N. 
Dak., northwesterly and westerly, the last-named being 
about 30 miles in length. E. H. McHenry, Ch. Engr., St. 
Paul, Minn. 

NEW YORK, NEW HAVEN & HARTFORD.—It is said 
that surveys have been started for an extension of this 
line to Clayton, Mass., about three miles, C. M. Ingersoll, 
Jr., Ch. Engr., New Haven, Conn. 

ST. LOUIS & SAN FRANCISCO.—The company has un- 
der consideration the proposition of extending its line to 
Mexico, probably from Brownwood, Tex., south toward 
Eagle Pass, where a connection with the Mexican Interna- 
tional will be made via Torreon, thence to the City of 
Mexico. F. W. Bond, Ch. Engr., St. Louis, Mo. 


SALMON RIVER R. R.—I: is stated that application will 
shortly be made at Boise, Idaho, for the incorporation of 
this company, to build from Blackfoot to Houston. W. H. 
Bancroft will be president. 

SALMON RIVER.—Articles of incorporation have been 
prepared and will soon be filed in Idaho by this company, 
capitalized at $1,000,000, which proposes to build a rail- 
way from Blackfoot northwesterly about 100 miles. It is 
Stated that work has already been started. W. H. Ban- 
croft, Pres.; E. E. Calvin, Vice-Pres., and F. W. Hills, 
secy. 

SOUTHERN PACIFIC.—It has been unofficially an- 
nounced that the proposed new line from Wells, Nev., 
into Salt Lake City will be built this year. The company 
is said to have secured nearly all the right of way, and has 
accumulated stee] rails for 130 miles of road, which will 
probably be used for the projected line. The new line will 
cut off some 40 miles and will do away with the very 
heavy grades. W. Hood, Ch. Engr., San Francisco, Cal. 

STAUNTON & AUGUSTA.—Some grading has been done 
on this road from Staunton, Va., to Stuarts, about 14 
miles. The road is projected from Staunton to Elkins, W. 
Va., 146 miles. E. C. Vincent, Pres. and Gen. Mgr., 
Staunton. 

WASHINGTON & OREGON.—The construction of this 
line from Kalama to Vancouver, Wash., should have been 
started last week, according to reported statement by 
Edmund Rice, Secy. and Mgr. The plans had been pre- 
pared by Chief Engineer O'Neill and everything was in 
readiness for beginning work when the announcement was 
made. The company proposed to execute the work itself 
and not let it to contract, although some grading and 
bridge building will be sub-let to individual contractors 
when it can be done to advantage. Work will not be 
started on the Vancouver end until after all danger of 
high water is past. 

WHITEHALL & GRANVILLE.—Permission has been 
granted by the railroad commissioners of New York for the 
construction of this prejected line, the route of which will 
be from Whitehall through Granville to West Pawlet, Vt. 
about 20 miles. The road will be standard gage and wi!! 
be used for passenger and freight traffic. Emmet J. Gray, 
Pres., Whitehall, N. Y.; Chas I. Baker, Secy., Troy. 

WISCONSIN CENTRAL.—Contracts for permanent im- 
provements in St. Paul, Minn., were to have been let last 
week, the cost of the work amounting to about $100,000. 
It was expected that the contract for a warehouse costing 
about $75,000 would be let to Butler, Ryan & Co., of that 
city. A new freight house, two stories high and 390 ft. 
in length, also 750 ft. of additional track, were included 
in the proposed work. An ordinance has been passed by 
the city council of Minneapolis, Minn., vacating certain 
streets in that city within the company’s terminals. It is 
the intention of the company to proceed at once with the 
construction of the union freight terminals and ware- 
houses, expending about $500,000 this year in making the 
improvements, which will include a roundhouse and yards 
on Boom Island. R. B. Tweedy, Ch. Engr., Milwaukee, 
Wis. 


STREET AND ELECTRIC RAILWAYS. 


AUGUSTA, ME.—The railroad commissioners have ap- 
proved the charter of the Saco Valley Electric R. R. Co., 
which proposes to build an electric road 20 miles in length 
extending from Saco to Buxton, thence to Standish. The 
company is capitalized at $250,000. Francis A. Hobart, 
Braintree; Wm. O. Faxon, Stoughton, Mass., and Wm J 
Maybury, Saco, are directors of the new company. 

SPRINGFIELD, MASS.—A bill has passed the Senate 
incorporating the East Windsor St. Ry. The com- 
pany’s line will run from the Hartford St. Ry. line in East 
Windsor Hill, to Warehouse Point, to a connection with 
the Enfield and Longmeadow line. It is expected to com- 
plete the road early this season. Lyman A. Upson and 
George T. Mathewson, of Thompsonville, are interested. 

ALBANY, N. Y.—The Troy, Rensselaer & Pittsfield R. R. 
Co. has been incorporated with a capital stock of $350,000, 
to build and operate a high-speed railway by electricity, 
cable or any other improved motive power. The proposed 
road will run through Troy, Brunswick, North Greenbush, 
Rensselaer, Nassau and New Lebanon... Ed. F. Murray, 
Troy; Wm. D. Barnes, Brainerd, and Matthew A. Heeran, 
of Rensselaer, are directors. 

CANASTOTA, N. Y.—The Canastota & Morrisville Ry. 
Co. has been organized for the purpose of constructing an 
electric railway between those points, a distance of 15 
miles. The company will be incorporated soon with a 
capital stock of $200,000. Wm. H. Patten, Pres.; L. W. 
Burroughs, Vice-Pres., and B. Tompkins, Secy. 

LYONS, N. Y¥.—The Macedon Electric Ry. Co. has been 
incorporated with a capital stock of $30,000, to construct 
an electric line from Macedon connecting with the New 
York Central and West Shore railroads, a distance of three 
miles. The same parties who are interested in this line 
have corporations in Clyde, Lyons, Newark, Palmyra and 
Macedon, and are now negotiating for connection by elec- 
tric railway between Syracuse and Rochester. Chas. H. 
Lux, Clyde; Samuel P. Nichols, Palmyra, and Elliott B. 
Norris, Godus, are interested. 

ROCHESTER, N. Y.—A project is said to be on foot to 
build an electric road from Dansville to Rochester, down 
the Genesee Valley. The road will be built by a company 
known as the Rochester & Southern Traction Co., and will 
have a length of 60 miles, doing a freight and passenger 
business. It will be capitalized at $1,000,000. Satisfac- 
tory progress hag been made already in securing rights of 
way and franchises. Among the incorporators are Dr. 
James E. Crisfield, Dansville; Wm. C. Gray, Rochester; 
John F. Donovan, Mount Morris, and E. W. Horton, 
Geneseo, 

SYRACUSE, N. Y.—The directors of the Syracuse & 
Suburban R. R. have decided to build an extension of their 
line to Jamesville. The line will be 3% miles in length 
and will leave the main line at Orville. It will cost in 
the neighborhood of $50,000. Surveys of the route have 
been made, and it is stated that work will be started in 
a month. S. E. Higgins, Ch. Engr.——One mile of the 
Syracuse Rapid Transit Ry. Co.’s line in this city is now 
under way, the company doing its own construction. The 
survey has been completed and materials purchased. It 
will be seven miles long. Wm. P. Gannon, Pres., and 
Harry J. Clark, Ch. Engr. 

TRENTON, N. J —The Trenton, Lawrenceville & Prince- 
ton R. R. has been transferred to A. L. Johnson, heading 
a syndicate which proposes to build a trolley line from 
New York to Philadelphia. 7 

ALLENTOWN, PA.—The Lackawanna & Wyoming Val- 
ley Rapid Transit Co. proposes to build several electric 
lines in the upper part of this state. The main line will 
be double tracked and will extend from Carbondale to 
Scranton, thence to Pittston and Wilkesbarre. The en- 
terprise backed by the company will represent an expen- 
diture of from $5,000,000 to $8,000,000. Senator Quay, 
Congressman Connell, State Senator Focht and other 
prominent citizens are reported interested. 

WILMINGTON, DEL.—The following bids were received 
by the Wilmington City Ry. Co. for building a new power 
house for the company on the Brandywine between Hutton 
and Buena Vista Sts: Patrick Fahey, Wilmington, $20,- 
7) (accepted); L. H. Focht, Reading, $20,850; Calvin I. 
Swayne, Wilmington, $21,245; J. & T. Oliver, Chester, Pa, 
$22,500. 


LOUISVILLE, KY.—J. Lewis Williams, Pres Louis 
ville & West Point Electric Ry., Louwisville, writes that 
the survey for the company’s 20-mile elect; line has 
been made and that contracts will be let as soon as th 
capital can be secured. Howard Miller, Ch. Engr 

COLUMBUS, O.—Thos. A. Simons, Pres Columbus 
Delaware & Marion Electric R. R., writes that surveye 
have been completed and nine miles of the road con 
structed. The total length will be 45 miles The capital 
stock of the Columbus, Delaware & Northern Interurban 
Ry. wll be increased from $10,000 to $1,000,000 Nego 
tiations for the right of way will soon be star'el. James 
N. Loren ts interested, 


CAMBRIDGE CITY, IND.—The council has granted a 


35-year franchise for an electric line through this city to 


J. W. Chipman, of Indianapolis. It is though: that th 
line will have some connection with the Indianapoi's an! 
Greenfield project 

INDIANAPOLIS, IND.--O. P. Ensley, A. M. Glossbren 
ner, H. H. Mansfield, F. W. Roberts and J. S. Holliday, 
of this city, are promoting an electric line between this 
city and Logansport. The construction is expected to be 
Started this summer.——The Indianapolis & Martinsville 
Rapid Transit Co. has filed articles of incorporation, capi 
talized at $100,000, and expects to begin the construction 
of an electric road between those points in the near future 
Surveyors will begin work on the right of way at once 
Chas. F. Smith, Emmet M. Smith and A. T. Irwin are 
directors 

DETROIT, MICH.—W. B. Strong, Jr., Well = Nev 
York, and Majestic Bidg., Detroit, has closed a contrac 
with the Everett-Moore syndicate, of Cleveland, for th 
construction of the Detroit & Toledo Shore Line, which 
will be operated by electricity and 30 miles in length 
Work will be commenced at once, and the road is to b 
finished by October next (See issue of Apri] 1S.) 

BELLEVILLE, ILL.—The Belleville Terminal Ry. Co 
has been incorporated with a capital stock of $50 000 for 
the purpose of building electric lines around or through 
Belleville to the different villages, towns or cities in St 
Clair county on a private right of way or public highway 
The principal office of the company will be at Lenz Sta 
tion, Ill. G. J. Kobusch, J. M. Bramleite and J. A. Day 
are interested. 

TOLEDO, IA.—G. R. Struble, of this place, informs us 
that negotiations for the capital for an electric railway 
from Dubuque through Monticello, Vinton, Tolrde anid 
Des Moines are now being made The construction wil 
probably not be started this season, as the rights of way 
are yet to be secured Two preliminary surveys hav 
been made. The road will be 200 miles long and wil! b 
operated by electricity. 

WATERLOO, IA.—Local papers state that the building 
of an electric road from this city to Denver, la., by the 
Waterloo & Cedar Falls Rapid Transit Co. is practically 
assured. The line will be 12 miles long and will cost be 
tween $150,000 and $175,000. An engineering co ps wil 
be put in the field this week to begin the surveys, which 
will be pushed with all possible haste. L, S. Cass, Pres 

OMAHA, NEB.—The contract for building the Marney 
St. car house for the Omaha St. Ry. Co. has been let to 
John H. Harte, of this city, who hag already begun work 
It will be finished within 60 days. 

KANSAS CITY, MO.—The contract for the construction 
of the Kansas City & St. Joseph Electric Ry. and for the 
full equipment was let on April 20 to the Bray Construc 
tion Co., of Belleville, Ill., at $750,000. This will includ: 
the construction of the roadbed and laying of ties, the 
building of power plants and the equipment of the road 
with rolling stock, etc. Work was to have been started 
two days later. The main line will cross the Missouri 
River at Kansas City and follow a northwest cours« 
through Platte county to Platte City, thence north to St 
Joseph via Dearborn. The chief power plant will be at 
Platte City. It is expected that the line will be in opera 
tion by next fall. Chas. T. Bray is head of the 8 ay Con 
struction Co. 

KANSAS CITY, MO.—The Osborn Engineering Co., Os 
born Bldg., Cleveland, O., have been appointed engineers 
for the construction of the Kansas City & St. Joseph 
Electric R. R. This road will be 5O miles in length, and 
will be built for high-speed service. The Osborn Engi 
neering Co. will prepare the plans and specifications fo 
track construction, overhead work, power house, me hand 
cal and electrical installation, bridges, rolling stock, et: 
and will also superintend the construction of this road in 
the fleld. Berry A. Gibson, of Kansas City, is the presi 
dent of the Tine. “ 

COLORADO SPRINGS, COLO.—The Colorado Springs 
Suburban Ry. Co. has been incorporated, with a capital 
stock of $500,000, to build an electric line from Pueblo to 
Cripple via Colorado Springs, Garden of the Gods, Chey 
enne Canon, Colorado City, Roswell and Victor | ee 
Stratton, W. A. Ramsey and Wm. Dascough are directors. 

TACOMA, WASH.—George B. Blanchard, of this city 
General Manager of the Tacoma & Seattle Electric Ry 
has announced that two-thirds of the right of way has 
been secured for an electric line 31 miles in length between 
this city and Seattle, which will be built by his company 
The construction will be started early In May, and the 
road will be ready for operation next fall An excellen 
grade has been secured, the heaviest work on the entire 
line being a tunnel 300 ft. long at Stewart's Point 


ELECTRIC LIGHT AND POWER. 
(For foreign electric light and power plants see under 
“Foreign Contracts and Export News *') 

BANGOR, ME.—Bids are asked until May 7 for «recting 
the municipal plant, to cost about $47,000, to have a ca 
pacity of 300 1,200-c. p. are and 2,000 If-«. p. incandes 
cent lights. M. H. Rideout, Cy. Electrician. 

BOSTON, MASS.—We are informed that contracts have 
been let for erecting the plant of the Stickney & Poor 
Spice Co., in Charlestown Lockwood, Green & (Co. 
Engrs. 

BINGHAMTON, N. Y.—Bids are asked until May 14 for 
lighting the streets with 337 electric arc lamps, as stated 
in our advertising columns. I. C. Hull, Cy. Clk 

MIDDLEPORT, N. Y.—Wallace C. Johnson, Engr., Ni- 
agara Falls, N. Y., writes us that bids have been received 
and contracts will be let shortly for erecting the proposed 
plant of the Middleport Lighting Co. Hon. Frank A 
Dudley, Pres.; Lynus J. Sterritt, Secy 

EGG HARBOR CITY, N. J.—The plant of the Egg Har 
bar Electric Light Co. was recently destroyed by fire 
loss, about $8,000. T. T. Mather, Owner 

PHILLIPSBURG, N. J.—Reports state that a plan is on 
foot to develop the water power in the Delaware River be- 
tween this city and Belvidere, and furnish power to nearoy 
towns. 

WINDBER, PA.—Reports state that a plant, to cost 
about $40,000, will be erected here. 

DENTON, MD.—It is staied that the Hughes Lumber & 
Coal Co. will erect a plant here. 

WASHINGTON, D. C.—Bids are asked by the district 
commissioners until May 11 for lighting the streets with 
naphtha for one year from June 30, as stated In our ad 
vertising columns 

RAVENSWOOD, W. VA.—Bids are asked by the coun 
ell, according to reports, until May 2 for erecting a 
municipal plant. 
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SHEPHERDSTOWN, W. VA.—A special election will be 
held May 4 to vote on the question of issuing $4,000 in 
bonds for erecting a municipal plant. R. G. Miller, Mayor. 

BESSEMER, ALA.—The Mayor writes us that a special 
election will be held May 6 to vote on the question of 
erecting a municipal plant. 

NORTONVILLE, KY.—The power house of the Oak Hill 
Coal Co. was recently destroyed by fire; loss, about $8,000. 

MANCHESTER, 0.—Local papers state that the question 
of erecting a municipal plant is being discussed. 

HASTINGS, MICH.—Siegel D. Kopf, Vice-Pres. of the 
M. B. Wheeler Co., and A. C. Kenaston are said to be in- 
terested in the Hastings Electric Light & Power Co., 
which proposes to build a dam across the Thornapple River 
between Alaska and Caladonia, to cost about $12,000, and 
erect a plant to cost about $45,000. 

STURGIS, MICH.—The council has purchased the plant 
of the Citizens’ Electric Co., according to reports. 

CARROLLTON, ILL.—Bids are asked until May 9 for 
furnishing 45 2,000-c. p. are lights and for operating the 
water-works for five or ten years. . MeoeMahon, 
Mayor; Roy Pendt, Clk. 

OSHKOSH, WIS.—Reports state that the council is con- 
sidering the question of erecting a municipal plant. 

ALDEN, IA.—We are informed that the Alden Electric 
Light & Heating Co. will erect a plant, to cost about 
$6,000. jrant Le Moine, Mer.;: J. A. Button, Vice-Pres 

CLARINDA, IA.—Local papers state that the Clarinda 
Improvement Assn. is considering the question of erecting 
a plant. James H. Dunlap, Pres.; Frank J. Tallant, Secy. 

CORNING, IA.—We are informed that the plant of the 
Corning Electric Co., which was recently burned, will be 
rebuilt and in operation within thirty days. O. A. Pease, 
Pres. 

FAIRFIELD, IA.—Jos. Ricksher, Mayor, writes us that 
the city will receive bids in about days for construct- 
ing a plant at the pumping station to operate about 50 
1,200-c. p. are and 2,800 16-c. p. incandescent lights. 

STANTON, NEB.—The Stanton Water Power Co. is said 
to have let the contract for constructing a dam across 
the Elkhorn River to George Fox, at $6,750. 

HELENA, MONT.—It is stated that the Missouri River 
Power Co. will build a dam and power house on the Mis- 
sourl River at Stubbs’ Ferry to develop about 10,000 HP. 
and cost about $1,000,000. B. Sewell, Pres.; M. H. Gerry, 
Jr., Mgr. 

MEXICO, MO.—The council is considering the question 
of erecting a municipal plant, according to reports. 

HOT SPRINGS, ARK.—We are informed that it is not 
likely that any steps will be taken in the near future to- 
ward erecting a municipal] plant. 

EUREKA, CAL.—Press reports state that the Eureka 
Lighting Co. will erect a plant here. T. D. Petit, Mgr.; L. 
Fawcitt, Ch. Engr. 

PRESCOTT, ONT.—It is stated that this city will spend 
about $6,000 in extending its plant. 

ST. MARY’S, ONT.—Reports state that the council will 
make an appropriation for extending the plant and water- 


works. 
BRIDGES 


BOSTON, MASS.—Bids are wanted by the Metropolitan 
Park Commissioners until May 13 for building the Matta- 
pan bridge and approaches, Blue Hills Parkway. The es- 
timate of work to be done is approximately as follows: 
5.500 cu. yds. earth grading, 2,460 cu. yds. of masonry 
work, one 50-ft., one 20-ft. and two 14-ft. Melan arches. 

BRIDGEPORT, CONN.—The following bids were re- 
ceived by the special committee in charge of the construc- 
tion of the Yellow Mill bridge on April 22 for building the 
proposed structure: The King Bridge Co., New York, 
$183,500; William J. Crowley, New York, $179,975; The 
New York Bridge & Iron Co., $178,000: Bernard Rolf, 
New York, $173,633: American Bridge Co., New York, 
$153.000: Keystone Construction Co., Easton, Pa., $147,- 
850 (accepted). 

NEW YORK, N. Y.—The new East River Bridge Com- 
mission received the following bids on April 25 for the 
stee] structure of the new East River bridge: Pennsyl- 
vania Steel Co., $1,123.400; King Bridge Co., $1,151,500; 
Easton Tube Co., $1,264,000. The contract will probably 
be awarded to the Pennsylvania Steel Co., which has the 
contract for the approaches. 

BETHLEHEM, PA.—The commissioners of Northampton 
and Lehigh counties have decided to replace the old Main 
St. bridge over Monocacy Creek with a new structure, to 
cost about $10,000. 


BUCKINGHAM C. H., VA.—Bids are asked until May 
15 for a stee] beam bridge having one 34-ft. span and 12- 
ft. of roadway. Wm. Peile, Road Engr. 

DOYLESTOWN, PA.—The board of supervisors has de- 
cided to appropriate $2,000 toward the erection of a new 
steel bridge in Solebury township, near Phillips’ mill. 
Plans have been prepared. 

MERCED, PA.—Bids are reported wanted until May 13 
for the stone work on several bridges and for three stone 
arches. L. H. Miller, Clk. County Comrs. 


NANTICOKE, PA.—A petition for a free bridge across 
the Susquehanna River at this place is being circulated 
by the citizens, and will most likely meet with success, 
according to reports 

PARKERSBURG, W. VA.—The plans and specifications 
for the bridge to be built by the Marietta & Williamstown 
Bridge & Transportation Co. over the Ohio River at Mari- 
etta have been prepared by Herman Laub, Engr., 348 Sixth 
Ave., Pittsburg. The plans call for a bridge with two 
800-ft. spans and one pier in the river. 

CHARLOTTE, N. C.—The new iron bridge over the 
Catawba River, 12 miles from Charlotte, was washed 
away on April 20. The bridge was but a year old and cost 
$8,000. 

DUNN, N. C.—The county commissioners have sold 
$12,000 in bonds for the bridge to be built at Lillington. 


SHREVEPORT, LA.—Bids are asked until May 9 for 
Duilding a steel bridge over Cross Bayou, at Market St., to 
cost not more than $10,000. P. P. Keith, Pres. Police 
Jury, Caddo Parish. 

VICKSBURG, MISS.—Bids are reported wanted until 
June 1 for constructing three of the four iron bridges to be 
used on the first stretch of road in the National Park. One 
bridge will be 500 ft. long and the other two 80 ft. each. 
Bids will be received on May 15 for grading about six 
miles of this road in the National Park, requiring the re- 
moval of about 60,000 cu. yds. G. C. Haydon, Asst. U. S. 
Engr.; W. T. Rigby, Comr. Pub. Wks., Vicksburg. 

HARRIMAN, TENN.—The county commissioners have 
appropriated $6,500 for reconstructing the bridge over 
Emory River at this place. Work will be started at once. 

LYNCHBURG, TENN.—D. D. Blythe, of this place, in- 
forms us that the Alambama Bridge Co. was awarded the 
contract for the steel bridge at the Poplar St. crossing, at 
$1,975. 

NEWPORT, KY.—The following bids were received by 
E. E. Ball, Engr. California Ry., for building an iron 
bridge over Ten-Mile Creek, with a 50-ft. span, as adver- 
tised in Engineering News: American Bridge Co., La 
Fayette, Ind., $1,024; Bellefontaine Bridge Co., Bellefon- 


taine, O., $1,061; King Bridge Co., 53 Pickering Bldg., 
Cincinnati, O., $1,204; Brackett Bridge Co., Cincinnati 
O., $1,009; Cincinnati Bridge Co., Cincinnati, O., $1,008; 
Virginia Bridge Co., Roanoke, Va., $1,234; Indiana Bridge 
Co., Muncie, Ind., $1,415. 

CINCINNATI, O.—Bids are asked until May 11 for erect- 
ing an iron bridge over Mill Creek, between Reading and 
Lockland. Geo. C. Zimmerman, Clik. Bd. County Comrs. 
——The state board of public work has granted permission 
to the city to build a drawbridge over the canal at Stark 
St.; estimated cost, $4,000. Plans will be drawn at once. 
——Bids are asked until May 23 for the purchase of $50,000 
in bonds for bridge construction and repair. Robert Al- 
lison, Pres. Bd. Pub. Service. 

CLEVELAND, O.—Bids are asked until May 11 for con- 
structing a steel highway bridge, 102 ft. in length, over 
the Rocky River, in Strongsville township. Julius C. 
Dorn, Clk. County Comrs. 

DAYTON, O.—Bids are asked until May 16 for the ma- 
sonry and foundations for a bridge over Bear Creek, on 
the Winchester road, in Miami township. H. G. Feight, 
County Audr. 

BROWNSVILLE, IND.—The county commissioners have 
appropriated $10,000 for a bridge over Whitewater River 
Sears Ford, about two miles south of Browns- 
ville. / 

INDIANAPOLIS, IND.—Bids are wanted by the county 
commissioners until May 14 for constructing a bridge over 
Creek, Decatur township. Harry B. Smith, 

udr. 


WABASH, IND.—The Wabash Bridge & Iron Works 
were awarded contracts for roof trusses and three bridges 
for the Wabash River Traction Co. 

MONTROSE, MICH.—R. H. Wood informs us that the 
proposition to issue $6,000 in bonds to build two steel 
bridges over the Flint River has been voted down. 


FREEPORT, ILL.—Bids are wanted by the joint board 
of supervisors of Stephenson county and highway com- 
missioners of Freeport until May 7 for constructing two 
end abutments for the proposed new steel girder bridge 
—— Pecatonica River, in this town. H. J. Muhr, 

own 


MANSFIELD, ILL.—Bids are wanted by the highway 
commissioners, Mansfield, until May 11 for constructing 
three highway bridges in Blue Ridge township. One bridge 
will be built on masonry foundations now in place and will 
be 19 ft. long and 14 ft. wide. The others will be 28 ft. 
long and 14 ft. wide each and will rest on a steel-leg foun- 
dation. Specifications for this work are on file at the 
office of the Engineering News Publishing Co., 220 Broad- 
way, New York. M,. S. Ketchum, Engr., Champaign, III. 

URBANA, ILL.—Bids are asked until May 10 for build- 
ing seven highway bridges, six to be about 50 ft. and one 
about 100 ft. in length, on stone masonry. Specifications 
may be had from Ira O. Baker, Engr., Champaign. 

MILWAUKEE, WIS.—The following bids were received 
on April 26 for constructing the Grand Ave. bridge, this 
city; John S. Lawson, Milwaukee, Wis., $94,477; Ameri- 
can Bridge Co., Milwaukee, plan A, $90,636, plan B, $103,- 
486; Wisconsin Bridge & Iron Co., Milwaukee, $84,700. 

CARVER, MINN.—Bids are reported wanted until May 6 
by Oswald C. Brunius, Village Recorder, for erecting two 
stone arch bridges. 


TEIEN, MINN.—Bids are reported wanted until May 10 
for building four bridges between Teien and Svea town- 
ships. Louis N. Lindberg, Town Clk. 

DUBUQUE, IA.—Bids are wanted by the Dubuque & 
Wisconsin Bridge Co. until June 1 for the substructure 
and timber trestle approach of a highway bridge over the 
Mississippi River at Dubuque, as stated in our advertising 
columns. E, C. & R. M. Shankland, Engrs., Rookery, 
Chicago. 

KIRKSVILLE, MO.—Bids are wanted by the county 
commissioners until May 7 for constructing several 
bridges, according to reports. Plans may be seen at the 
office of Tyler Paine, County Engr. 

OZARK, ARK.—Bids are asked until May 8 for building 
two 90-ft. steel bridges and one 145-ft. steel structure, 
according to reports. W. M. Quaile, County Comr. 

TOLEDO, ORE.—Bids are asked until June 5 for con- 
structing a steel bridge over the Yaguina River at Pio- 
neer; also for repairing the bridge across the Big Elk 
River at Elk City, according to reports. J. H. Lutz, 
County Clk. 

MODESTO, CAL.—Bids are asked until June 10 for con- 
structing a drawbridge, with trestle and span, across the 
San Joaquin River near Hill’s Ferry, according to reports. 
A. S. Dingley, Clk. Bd. Supervisors. 


BOISE, IDAHO.—The county commissioners have 
awarded a contract to the Bullen Bridge Co. for bridging 
the Boise River at this place. The bridge will cost $14,700. 


BUILDINGS. 


BOSTON, MASS.—Howard Bros., 412 Dorchester Ave., 
have submitted the lowest bid, at $15,482, for erecting a 
wagon house and ambulance station near Hereford St. 


LOWELL, MASS.--Bids are asked by the board of trus- 
tees of the Lawell textile school until May 6 for erecting 
a new school building. A. G. Cumnoch, Pres. Bd. 


NEWPORT, R. I.—The following bids were received April 

12 by H. P. Young, Constructing Q. M., Newport, for 
erecting barracks, etc., at Ft. Greble; (1) being for one 
barrack, (2) for north officers’ quarters, (3) south officers’ 
quarters, (4) electrician sergeant’s quarters and (5) total 
for all buildings: W. H. Glover Co., Rockland, Me., (1), 
24,400: (2), $5,700; (8), $5,200; (4), $1,640: (5), $36,350: 
Orsen F. Curtis, New Britain, Conn., (5), $42,472. George 
Morrison, Boston, Mass., (1), $20,000; (2), $4,000; (3), 
$3,000; (4), $900; (5) $27,900. Edward Lynch, Boston, 
Mass., (5), $32,000. C. E. Currin, Boston, Mass., (5), $35,- 
713. R. W. Curry, Newport, (5), $44,700. John W. Bur- 
roughs, Portland, Me., (1), $22,090; (2), $6,380; (3), 
$5,390; (4), $600; (5), $34,460. Joseph M. Darling, Fall 
ay Mass., (1), $24,480; (2), $6,050; (3), $6,050; (4) 

PUTNAM, state that the contract for 
erecting the new school house here, to cost about $33,000, 
a been let to J. W. Bishop, 107 Fulton St., Worcester, 
Mass. 

BINGHAMTON, N. Y.—It is stated that the Delaware & 
Hudson Co. will erect a new freight house, etc., on Che- 
nango St., near Eldridge St., to cost about $50,000. C. D. 
Hammond, Supt., Albany; Jos. MacMartin, Asst. Engr. 

FORT HAMILTON, N. Y.—Bids are asked until May 16 
for constructing a temporary kitchen and mess hall, as 
hy in our advertising columns. Brooke Payne, Q. M., 
U. S. A. 

JOHNSTOWN, N. Y.—W. T. Briggs, Pres. Bd. of Trade, 
informs us that a special election will have to be held be- 
fore plans are secured for the proposed Carneg‘te library. 

NEW YORK, N. Y.—Plans have been filed by William 
Raw, 180 Peal St., for a 7-story brick flat, 47x93 ft., at 
17 and 19 East 11th St., to cost about $75,000. Louis 
Korn, Arch., 37 Maiden Lane; by William E. Finn, 1994 
Madison Ave., for six 6-story brick flats, each 25x87 * 
at 69th St., near West End Ave., to cost about $120,000 
Louis Korn, Arch.; by the Metropolitan Improvement Co., 
146 Broadway, for two 7-story brick flats,75x88 ft., at 95th 


near West End Ave., to cost about $300.000 S : 
Herter, Archs., Bible House; by Le Grande K 1m 


two 7-story brick flats, 63x89 ft., at 95th si 
End Ave., to cost about $240,000. Schneider Aan 
Archs.; by George Schuck, 18 St. Nicholas »). . 
i-story brick apartment house, 50x00 ft., at ra 
Lenox Ave., to cost about $96,000. John Hay, : 
1961 Seventh Ave.; by Chas Lane, 243 East 2s 
a 7-story brick apartment house, 40x89 ft. 
near Lexington Ave., to cost about $60,000 as 
Howell, Arch., Brook Ave. and 138th St.; by V uae 
Schorer, 1856 Anthony Ave., for five 3-story - al 
each 28x74 ft., at Anthony Ave., near 176th s * 
about $45,000. J. J. Vreeland & Son, Archs.. 
Ave.; by the Globe Realty Co., for a 7-story 
ment house, 101x116 ft., at Madison Ave. and \ 

cost about $170,000; Harde & Shorf, Archs., 5 .. 
St.; by Janpole & Werner, 206 Broadway, for a 
brick flat, 33x90 ft., at 112 and 114 East 111th cs» . °°" 
about $40,000, and for a 6-story brick flat . 


b 


118 and 120 East 111th St., to cost about $40.00 <= ..° 
Smallheiser, Archs., 23 Park Row; by Rober: eth 
84 East 109th St., for two 6-story brick tenemen: Roe 
ft., at 351 and 353 West 38th St., to cost abour © isn 


Sass & Smallheiser, Archs.; by I. C. Smith, for . - bya 
brick apartment house, 50x70 ft., at Grand and Patt 
Sts., to cost about $70,000. Geo. F. Pelham. A; ren 


Fifth Ave.; by Jacob Levy, 154 East 49th &Fr tw 
6-story brick flats. 25 and 43x86 ft., at 88 to 929 4... 
St., to cost about $48,000. Geo. F. Pelham. A: ~ 
Morris Jacobson, 402 East 58th St., for two 6-stor . 
flats, 30x89 ff., at 234 and 236 East 58th St., to eo: - 
$60,000. Geo. F. Pelham, Arch.; by August Ja 5o7 
West 149th St., for two 5-story brick flats. 25x01 a 
Eagle Ave., near 163d St., to cost about $52.0«1) 
Hauser, Arch.; by Frederick Kuhlman, 52 Wi! 

for four 5-story brick flats, 25x89 ft.. at 1284 ana jo; 
Sts., near Broadway, to cost about $100,000. Davi. 
King, Arch., 200 East 27th St. 


NEW YORK. N. Y.—Plans have been filed by the \ 
Estate, 51 Liberty St., for a 12-story brick apar: 
house, 100x94 ft., at Seventh Ave. and S&8th St. ¢ 
about $500,000. Clinton & Russell, Archs.: by Chris: 
Montag, 861 East 165th St., for two 5-story brick flare. 97 
«89 ft., at 165th St., near Boston Road, fo cost abou: s50 
000. Neville & Bagge, Archs., 217 West 125th s:- hy 
Geo. L. Felt, 246 West 106th St., for a 12-story brick ana 
stone hotel building, 50x98x8S8 ft., at 72d st.. near Colum. 
bus Ave., to cost abouf $500,000. Frederick C. Brow 


Arch., 143 West 125th St.; by George Robinson 260 Wee: 
116th St., for a 7-story brick apartment 9; 
HOth St., near Eighth Ave., to cost about $150,000. GA 
Schellenger, Arch., 130 Fulton Sf.; by Henry W. Gilbert 
520 Willis Ave., for four 5-story brick flats. 25.75 ft 


159th St. and St. Ann’s Ave., to cost about $80.000 © Cy, 
ningham & Ballard, Archs.; by Joseph L. O’Brien. for 
three 5-story brick flats, each 25x84 ft., at 129th St. near 
Madison Ave. Geo. F. Pelham, Arch., 503 Fifth Ave: by 
John Kafka, 231 East 72d St., for two 6-story brick ff 
25x84 ft., at 192 and 194 Bleecker St., to cost about $5” 
00O. John P. Cleary, Arch., 1 Union Square West: }) 
Adler & Herman. 155 Broadway, for four 5-story brick 
flats, 25x70 and 56 ft., at Lenox Ave. and 139th St., to cost 
about $91,000. Geo. F. Pelham, Arch.; by Friedman & 
Feinberg, 72 Division St., for a 6-story brick flat, 40-120 
ft., at 77 and 79 Second Ave., to cost about $40,000. 
Bernstein, Arch., 245 Broadway; by Herman Sfrauss 
107 East 64th St., for a 7-story brick flat. 61x81 ft., a: 
Park Ave. and 90th St., fo cost about $80,000. Geo. F 
Pelham, Arch.; by C. L. Daniels, 107 East 8@th St.. for 
alterations to two 4-story brick tenements, at S@th Ss: 
near Park Ave., to cost about $45,000. G. A. Schellinge: 
Arch., 130 Fulton St.; by the New York Stock Exchange 
premises, for a 10-sfory stone and steel exchange and 
office building, at 8 to 16 Broad St., 6 to 16 New St., a: 
18 Wall St., to cost about $1,000,000. Geo. B. Post 
Arch.. 33 East 17th St.; by the American Express Co. #5 
Broadway, for a 3-story shed and loft building, 201." ft 
at Madison Ave., from 46th to 47th St.. to cost about $4 
Samvel Huckel, Jr., Arch., 122 Park Av>: bv 

NEW YORK, N. Y.—Bids are asked by the board of edu- 
cation, Park Ave. and 49th St., until May 13 for erecting a 
new public school building at Osgood Ave. and Waverly 
Place, Borough of Richmond. 

PRINCETON, N. J.—Press reports state that Princeton 
University will erect a new gymnasium building, to cost 
about $200,000. 

TRENTON, N. J.—The state military board is said to 
have accepted the plans of Charles A. Gifford, 763 Broad 
St., Newark, for the new armory here, to cost about 
$150,000. 

CRESSON, PA.—Charles M. Schwab, Pres. U. S. Stee 
Co., is said to have authorized the erection of a new build 
ing at St. Aloysius Academy, to cost about $30,000. 

PITTSBURG, PA.—Bids are asked until May 8 for erect- 
ing a morgue building at Diamond St. and Gala Ave. W 
E. Thompson, County Controller, Allegheny.——Henry 
Phipps, Jr., will, it is said, erect a gymnasium building 
in the First Ward, to cost about $50,000.——The building 
at 917 Pennsylvania Ave. occupied by Barker Williams & 
Co. was recently destroyed by fire; loss, about $75,000 


WASHINGTON, D. C.—E. L. Rosenfeldt, owner of Hote! 
Richmond, 17th and H,S‘s., N. W., is said to have had 
plans prepared for a new hotel biulding, to cost about 
1,000, .——The district commissioners have accepted th: 
following bids for new schools: D. F. Mockahee, for a 
school on Half St., near N St., S. W., at $38,743; J. M 
Dunn, 1324 Fifth St., N. W., for a school house at K an‘ 
Third Sts., S. W., at $35,719; Pavarini & Green, 814 18th 
St., N. W., bid $35,000 for erecting a school house on 
California Ave., Washington Heights. 

WASHINGTON, D. C.—Bids are asked by the district 
commissioners until May 11 for erecting a chemical fir: 
engine house on Lansing St., near 12th St., Brookland. 

WASHINGTON, D. C.—Bids are asked until May 24 fo: 
furnishing wrought and cast-iron stair work, safety treads, 
steel ladders, steel plate manhole covers and hatchway 
frames, etc., for the new building for the Government 
Printing Office, as stated in our advertising columns. Capt 
J. S. Sewell, U. S. Engrs., 735 No. Capitol St. 


RICHMOND, VA.—Reports state that Miller & Rhoad: 
will erect a new 4-story brick store building on Broad St 
near Fifth St. 

CARTERSVILLE, GA.—Royal R. Smith County Surv 
writes us that a site has been selected for the propose! 
new courthouse, fo cost about $40,000. No other definit 
arrangements will be made for three or four mon‘hs. 

COLUMBUS, GA.—The Y. M. C. A. is said to have been 
offered $55,000 for erecting a new building. 

FORSYTH, GA.—Bids are asked by the county com 
missioners until June 18 for erecting a new jail. E. H 
Walker, Chn.; J. O. Pouder, Clk. 

REIDSVILLE, GA.—Bids are asked until June 11 for 
erecting a new court-house. B. F. Alexander, Ordinary. 


KEY WEST, FLA.—Wy afe informed that the following 
bids were received , 27 by the Bureau of Yards and 
Docks, Navy Dept., ashington, D. C., for erecting a 2- 
story brick, fireproof building, 160 x 60 ft., at the nava! 
station, (1) being price for building complete, according to 
plans and specifications, omitting shutters and shutter 
eyes, (2) same as No. 1, omitting a. plumbing, b. lockers, 
ce. lighting, d. hosists, (3) price for shutters and shutter 
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uilding on bidders’ plans and spec!i- 
(4) price tor eS 1 oa 2 exceed the appropriation 
yas in Casta Roofing & Cornice Co., 3717 Filbert St., 
of a. Pa. for roofing only, $4,960 (conditional); 
°'?'Sonstruction Co., 1517 Masonic Temple, Chicago, 
925, (2) a. 
.437; Gran ilkins, - 
3) $50,638, (8) $2,046, (4) $46,242 
Snare & Triest, 39 Cortlandt St., New York, 
and 3 wit $55 000, (2) a. $53,000, b. $54,800, c. $54,400, d. 
Yo (1). 900, (4) $45,950, $45,650, $45,800, $45,200, 


4, oe $43,100 (alternate bids); Excelsior Terra 
$44,000, $43 aot 92a St., New York, N. Y., for terra 
Cotta Cé 

$3,990. 
cotta only, $e, 

1TASSEE, FLA.—The committee on state build- 
TALLAHASSRS, ive plans for alterations to the state . 
ings wishes © about $50,000. William Miller, Chn, Com. 


: 'DRIA, LA.—Bids are asked by the secretary of 
“ay until May 27 for erecting a 3-story fire- 


iad rt-house. The James Rielly Gordon Co., Archs., 
BARRACKS, LA.—Bids are asked until May 


constructing a set of non-commissioned officers’ 
uarters here. Edward B. Jones, Q. M. 
eEMPHIS NN.—It is stated that the Hunter Dry 
G MEMPHIS, erect a new building at Court and Main 
st. t issione are 
ARKV MISS.—The county commissioners 

Hg ee the contract for erecting the new 
mt house to Lindamood & Puckett at $26,050. 

ISVILLE, KY.—The J. N. Norton Memorial In- 
~ ry will erect a 4-story brick addition to the present 
ard ng at Third and Oak Sts., to cost about $45,000. 

CINCINNATI, O.—The Hauck Estate will erect a 17- 

story office building on Main St., near Court St., accord- 
ing to reports. 
a EVELAND, 0.—The Cleveland Improvement Co. will, 
+ ig eaid, erect a 4-story apartment house on Prospect St. 
af poe about $85,000. Steffens, Searles & Hirsh, Archs., 
131 Euclid Ave. 

CLEVELAND, 0.—Dr. George F. Leick writes us that 
no stet have been taken regarding the proposed hospital 

CLEVELAND, 0.—The following bids were received 
April ik, by Wm. E. Sage, Secy. Bd. of Awards, for erect- 
ing an engine house at the Kirtland St. pumping station: 
c. H. Faith & Son Constructing Lo., with terra cotta 
trimmings $66,388, with cut stone $71,288; C. N. Griffin & 
Co., terra cotta $66,610, cut stone $71,520; John Gill & 
Sons, terra cotta $68,349, cut stone $70,949; John Schmell- 
er, terra cotta $70,808, cut stone $74,751; D G. Griese, 
rerra cotta $70,181, cut stone $78,713; F. A. Kemsles, terra 
cotta $74,166, cut stone $81,166; J. A. Reaugh & Son, 
terra cotta $78,388, cut stone $87,138; Andrew Dall & Son, 
terra cotta $89,900, cut stone $89,900; Watterson & Clague, 
terra cotta $89,716, cut stone $93,269. 

TOLEDO, 0.—A. Burnside Sturgis, 332 ‘‘The Spitzer,’’ 
is reported to be preparing plans for a brick apartment 
house at Madison and 14th Sts., to cost about — 

*ARNER, O.—Bids are asked until May 18 for erect- 
Phage school house in Warren township. W. T. Wat- 
kins, Township Clk. 

‘ILLIAMSPORT, O.—Bids are asked until May or 
Bai brick school house in sub-district No. 9 of Deer 
Creek township. Andrew Schwarz, Clk. Bd. Education. 

"OUNGSTOWN, O.—The contract for erecting the new 
an tome at Wood St. and Wick Ave. for the Elks’ Bldg. 
Co., is said to have been let to Arthur G. Young, 204 Madi- 
son Ave., 2: $41,675. 

INDIANAPOLIS, IND.—J. A. Schumacher & Co. sub- 
mitted the Idwest bid at $20,149 for erecting the new 
Harrison school house. Hetherington & Berner were low- 
est at $5,342 for the iron work.——It is stated that the 
Bemis Indianapolis Bay Co. will erect a 5-story brick 
building cn Barth Ave., to cost about $40,000.——W. Scott 
Moore & Son, Stevenson Block, are said to have pre- 
pared plans for a 7-story apartment house at Illinois and 
Vermont Sts. for Joseph Rinker, to cost about $100,000. 


DETROIT, MICH.—The following bids are said to have 
been received April 23 for constructing life-saving stations 
at Sleeping Bear Point, and South Manitou Island, Mich.: 
William V. Gearing, Detroit, Mich., $18,338, completed 
August 20, 1901; Robert J. B. Newcombe, Manistee, Mich., 
$11,978, completed November 11, 1901; Charles Hoertiz & 
Son, Grand Rapids, Mich., $14,400, completed September 
20, 
 SHICAGO, ILL.—Clara M. Evans will erect a 3-story 
brick apartment house at 6020 Monroe Sf, to cost about 
$60,000.—S. E. Guss will build three 5-story brick apart- 
ment houses at 680 La Salle St. and 175 Eugenie St., to 
cost about $140,000. 

CHICAGO, ILL.—The Crane Co. will erect a 5-story 
brick fireproof office building, 90 x 100 ft., near its works 
at Canal and 12th Sts. 

EUREKA, ILL.—Bids are asked by the board of county 
supervisors until May 7 for erecting the new jail build- 
ing. Sol Bilsley, Chn. Bldg. Com. 

JANESVILLE, WIS.—The council has appropriated $50, - 
000 for erecting a new city hall building. 

MERRILL, WIS.—The contract for erecting the new 
courthouse, was let to the English Construction Co., at 
$60,600. 

MILWAUKEE, WIS.—We are informed that bids will be 
received after May 6 for erecting the new school house at 
Bartlett and Linwood Sts., to cost about $50,000. Buem- 
ming & Dick, Archs., 1107 Pabst Bldg.——Lunhouts & 
Guthrie, Miller Bldg., are said to have completed plans for 
a 4-story brick office building at First and National Aves. 
for Kruger Bros., to cost about $140,000. 


FT. DODGE, IA.—H. C. Koch & Co., Archs., 106 Mason 
St., Milwaukee, Wis., write us that they have completed 
plans and bids will be received at once for the erection of 
we proposed new library building 50 x 80 ft., to cost about 

40,000. 

MASON CITY, IA.—The Odd Fellows are said to have 
accepted plans for their proposed new building here, to 
cost about $75,000. 

NEW VIRGINIA, IA.—Bids are asked until May 20 for 
erecting a new school house here. J. B. Felton, Pres. Bd. 
Education; H. C. Vanscoy, Secy. 

SIOUX CITY, IA.—The following bids were received by 
the Hardware Bldg. Co., on April 15 for erecting its new 
‘-story brick building, 100 x 150 ft., at Third and Ne- 
braska Sts.: John P. Wall, Sioux City, $86,426.22; W. J. 
Zitterell, Webster City, $92,500; B. J. Jobst, Omaha, Neb., 
$92,300; R. F. Baker & Co., Sioux City, $89,600; F. X. 
Babue, Sioux City, $99,390. 

MINNEAPOLIS, MINN.—It is stated that the Swedish 
Hospital & Nurses’ Institute will erect a new hospital, to 
cost about $50,000. C. A. Smith, N. O. Werner and E. G. 
Dahl, are interested. 

LAWRENCE, K4NS.—The board of regents of the Kan- 
sas University is said to have let the contract for erecting 
the new museum building, to cost about $75,000, to Root 
& Siemens, Kansas City, Mo 

TOPEKA, KAN.—Bids are asked by the board of educa- 
tion until May 8 for erecting the Lowman Hill school 
building. J. E. Stewart, Clk. Bd. 

CAVALIER, N. DAK.—Bids are asked by the school 


ro ard, nate May 17 for erecting a new schoo! house here. 
. Snell, 


ANETA, N. DAK.—Bids are asked until June 1 for erect- 
ing @ new school house. J. G. Gunderson, Pres. School 
Bd.; 8. S. Aas. Clk 
_ BUTLER, MO.—The county commissioners have, accord- 
ing to reports, le* the contract for erecting the new court- 
house here, to Bartlett & King, Galesburg, Ill., at S47, S00 
George E. McDonald, Arch.. Kansas City. 

ST. LOUIS, MO.—J. B. Legg, 715 Locust St., is said to 
have completed plans for the proposed new 6-story brick 
centenary hospital building, 60 x 126 ft., at Chestnut St. 
and Garrison Ave., to cost about $85,000. 

BENSON, ARIZ.—Bids are asked by the board of trus- 
tees until May 6 for erecting a reform school building near 
here, to cost $30,000. Chas. T. Connell, Clk., Tucson 

EL PASO, TEX.—Reports state that Buchanan & Pow 
ers will erect a new building, 130 x 61 ft. on Mesa Ave., 
to cost about $40,000. 

SEATTLE, WASH.—James C. Spurr is said to have re 
ceived the contract for erecting a 3 story brick building 
GU x 108 ft., at 1400 to 1404 Second Ave., for Sarah L 
Denny, to cost about $40,000.—James Stephens, 727 New 
York Block is said to be prparing plans for a nw school- 
hous at Green Lake, to cost about $35,000. 

TACOMA, WASH.—We are informed that contracts will 
be let this summer for erecting the new library building, 
95 x 96 ft., to cost about $75,000. Jardine, Kent & Jar 
dine, Archs., 1262 Broadway, New York, N. Y. 

RIVERSIDE, CAL.—Bids are asked until June 5 for 
erecting four dormitories, two employes quarters, one 
schoolhouse, one mess hall, one superintendent's office, 
one laundry, one warehouse and one office; also water, 
sewer, electric light and steam-heating systems at the new 
Indian school. Plans may be seen at the U. $ Indian 
Warehouses, 1200 Howard St., Omaha, Neb.; 215 Johnson 
St., Chicago, Ill.; 77 Wooster St., New York, N.Y.; A. C. 
Tanner, Acting Indian Comr., Washington, D. C. 

SANTA BARBARA, CAL.—We are informed that all bids 
have been rejected, as too high, for erecting the proposed 
new 2-story brick high school building, to cost about $51, - 
uO. Plans are now being modified. J. K. Harrington, Cy. 
Engr.; Cunningham & Paliter, Archs., San Francisco, ~ 

SALT LAKE CITY, UTAH.—The Secretary writes us 
that, as yet, no plans have been prepared for the new 
clubhouse for the University Club. 


WATER-WORKS. 


JOINESPORT, ME.—The Jonesport Light & Water Co. 
has been incorporaied by A. D. McFaul, E. B. Sawyer and 
C. S. Hinkley to build works and an electric plant. 

LISBON FALLS, ME.—The question of works is again 
being considered. H. E. Coolidge is interested. 

NASHUA, N. H.—The question of renewing the contract 
with the Pennichuck Water Co. is being considered by the 
committee composed of Mayor Taylor, Alderman Tolles 
and Councilman Ames. 

NORTH WALPOLE, N. H.—This place has voted to buy 
the works of the North Walpole Aqueduct Co. for $27,000. 
The works will be extended. D. W. Connors, C. J. O'Neil 
and J. J. Fitzgerald are interested. 

SUNAPEE, N. H.—Chas. N. Taylor, of Wellesley, Mass., 
has been awarded the contract for building works, which 
will consist of about four miles of 4, 6 and 8-in. pipe. 
The water will be taken from Lake Sunapee and pumped 
into a covered concrete masonry reservoir of 300,000 gal- 
lons capacity. J. G. Rowell, Chn. Comrs.; Geo. P. Had- 
ley, Constructing Engr., Gofftown, N. H. 

ANDOVER, MASS.—The town clerk writes us that no 
new works are contemplated, as recently reported. 

LYNN, MASS.—Wm. Shepherd, Mayor, writes us that no 
action has yet been taken regarding improVements to the 
works other than to petition the legislature for permis- 
sion to take an additional water supply and power to bor- 
row money to meet the expense. 

MELROSE, MASS.—Bids are asked until May 7 for fur- 
nishing about 11,800 ft. of 4 to 16-in. water pipe and 
specials, as stated in our advertising columns. W. Dab- 
ney Hunter, Engr. and Supt. Pub. Wks. 

QUINCY, MASS.—Bids are asked until May 14 for con- 
structin a masonry water tower on Forbes’ Hill, Quincy. 
F. P. Stearns, Gh. Engr. Metropolitan Water and Sewer- 
age Board, 1 Ashburton place, Boston. 

STONEHAM, MASS.—The Wakefield Water Co. has re- 
fused to sell its works, located in Stoneham, for less than 
$100,000. The city recently offered to pay $75,000 for it. 
S. K. Hamilton, Pres. Water Co. 

WELLESLEY, MASS.—C. N. Taylor, of Wellesley, has 
been awarded the contract for extending the works, to con- 
sist of about a mile of 4, 6, 8 and 10-in. pipe. F. L. 
Fuller, Chn., 12 Pearl St., Boston. 

BRISTOL, CONN.—Plans for new pipe, a standpipe 70 
ft. high, etc., for the extension of the works of the Bristol 
Water Co. to Forestville are being prepared. 

NEW HAVEN, CONN.—The New Haven Water Co. is 
said to have purchased the Milford water sheds for an in- 
creased water supply. It is also said that the matter ot 
filtering the water is being considered. 

BINGHAMTON, N. Y.—S. E. Monroe, Cy. Engr., writes 
us that plans are being prepared for a filter plant, the 
money for which is on hand. 

BROWNVILLE, N. Y.—An election will be held May 6 to 
vote on the question of building works to cost $25,000 
Address Trustees O. M. Palmer and J. F. Post. 

COPENHAGEN, N. Y.—Plans and specifications for the 
proposed works, to cost $19,000, will soon be completed, 
according to reports. 

CROTON, N. Y.—The question of works is being con- 
sidered, according to reports. 

GLENS FALLS, N. Y.—Bids are asked until May 6 for 
furnishing 5.000 ft. of 6-in. and 2,000 ft. of 4-in. water 
pipe. Geo. P. Slade, Village Engr.; T. I. Dillon, Clk. 

HAVERSTRAW, N. Y.—Martin A. Driscoll, Supt., writes 
us that a reorganization of the Haverstraw, West Haver- 
straw and the Stony Point water companies is now going 
on. When completed certain improvements will be made, 
including a 1,500,000-gallon pump, two miles of 6 to 10- 
in. mains, an additional reservoir, etc. 

ROME, N. Y.—The question of building gravity works 
to secure a water supply from Fish Creek will be voted 
upon May 18; estimated cost, $152,000. Jay Capron, 
Cy. Engr.; Stanwix Engineering Co., Engrs., Rome. 

SANDY HILL, N. Y.—The Spring Brook Water Co. has 
been asked to set a price for the sale of its works to the 
city. Address President Gibson, of the Water Board. 

TROY, N. Y.—City Engineer Cary is preparing specifica- 
t'ons for hydrants, valves, etc., along the new pipe line. 

WATERTOWN, N. Y.—The water commissioners are 
considering the question of installing a filter plant, at a 
cost of about $160,000. 

MATAWAN, N. J.—The question of issuing bonds for 
werks will socn be voted upon, according to reports. 

NORTH PLAINFIELD, N. J.—A Boston syndicate has 
offered to build works under a 0-year franchise, at the 
end of which time the company will turn the works over 
to the town. Chas. L. Lee, Chn. Com., Postoffice, Plain- 
field, N..J. 

CARBONDALE, PA.—The Reynshanhurst Water Co. 
proposes to extend its mains. 


ALLENTOWN, PA.—The Salisbury & South Allentown 
Water Co. has been incorporated by L. H. Yeager, T 
Keck and Chas. T. Wilder to build works for South Allen 
town and portions of Salisbury township 

CORAOPOLIS, PA.—We are informed that the Stowe 
Township Water Co. will simply build a small plant tc 
supply water to the tenants of T. R. Pittock & Co. 

DILLSBURG, PA.—We are informed that the Dillsburg 
Water Co. has been organized, and that bids wil! soon be 
asked for about 200 tons of 4 and 6-in. pipe, a 40 x 16-ft 
standpipe, 20 double-nogzgzle fire hydrants, one doubie 
acting or triplex steam pump of 750,000 gallons capacity, 
valves, specials, etc. The work will be done by the com 
pany Edgar B. Kay, Engr., Cornell University, Ithaca 

PHILADELPHIA, PA.—Plans have been completed for 
18 new filter beds and a new 70,000,000-gallon reservoir at 
Belmont 

POTTSVILLE, PA.—The Shenandoah Water & Gas Co 
has decided to spend $20,000 in improving reservoir No. ti 
and for laying a pipe line, according to reports. 

VERONA, PA.—Geo. H. Moore, Supt. Suburban Water 
Co., writes us that as yet nothing has been done regarding 
improvements to the works, but it is proposed to lay a new 
main 2'4 miles long. J. H. Harlow, Engr., Pittsburg 

DELAWARE CITY, DEL.—The Delaware City Light & 
Water Co. has been incorporated, with a capital of $12,500 
to build works and an electric plant. 

HYATTSVILLE, MD.—The council has ordered Eng! 
neer Minshall to buy about 350 tons of 4, 6 and 8-in 
water pipe for the proposed works, the contract for which 
has been let to J. C. Guild & Co., of Chattanooga, Tenn. 

CHRISTIANSBURG, VA.—Reports state that Aaron 
Graham has the franchise for constructing works and 
wanis bids for 10,000 ft. of water pipe, 10 hydrants, etc., 
and for building works 

RADFORD, VA.—The question of building works for 
this city is being considered. 

AIKEN, 8. C.—It is stated that the city proposes to sink 
an ar.esian well and extend the works, at a cost of abour 
$5,000. 

ATLANTA, GA.—Bids are asked until May 16 for fur 
nishing 6 to 30-in. cast-iron pipe, 19,600 ft. of 48-in 
riveted steel pipe, 4 to 3@-in. valves, 150 hydrants, etc 
Park Woodward, Supt. Plans are being prepared by City 
Engineer Clayton for a new battery of boflers for the 
proposed improvements to the works, to cost about 
$200,000, 

BARTOW, FLA.—The council has proposed to extend 
the mains to the South Florida Military Institute and to 
pave Broadway. 

ST. AUGUSTINE, FLA.—We are informed that $2,000 
has been authorized for sinking a new well for an in 
creased water supply. 

STARK, FLA.—This place has voted to issue $14,000 in 
bonds for new works and $4,000 for extending the electri: 
plant, 

BESSEMER, ALA.—This place will soon vo'e on the que#® 
tion of issuing bonds for the purchase and extension of 
the works and for an electric plant. 

CLINTON, MISS.—An election will be held in 
vote on the question of issuing bonds for works. 

COLLINS, MISS.—It is proposed to build works and an 
electric plant, according to reports. 

GLOSTER, MISS.—C. H. Jenks, Consult. 
Louis, Mo., and Magnolia, Miss., writes us 
and specifications for the proposed works and electri: 
plant for this place will be completed this month and 
bids for the construction will be wanted within the next 
GO days. 

MOUNT PLEASANT, TENN.—Bids are asked until Jun 
3 for furnishing the materials and for constructing works, 
to consist of 3,250 ft. of pipe, 11 hydrants, valves, a 2), 
000-gallon gasoline pumping plant, a storage reservoir 
a steel tower, 100 ft. high and of 40,000-gallon capacity 
Granbery Jackson, Engr., Mount Pleasant; J. M. Hunter, 
Mayor 

WINCHESTER, TENN.—The town board is making sur 
veys for the proposed works and electric plant, according 
to reports. 

ROCHESTER, KY.—This place will 
question of works, according to reports. 

CINCINNATI, O.—Plans for another reservoir and new 
pump mains at California have been adopted by the com 
missioners, 

EAST LIVERPOOL, 0O.—Local papers quote City Clerk 
Gipner as stating that it will be necessary to rebuild and 
equip the wo:iks, requiring about five years of work 

PRAIRIE DEPOT, O.—Bids are asked until May 15 for 
furnishing the materials and for constructing works, as 
described in our advertising columns. J. D. Cook, Con 
sult. Engr., Toledo; J. H. Brandon, Chn. Trustees. 

FORT WAYNE, IND.—We are informed that the follow 
ing bids were received April 23 for furnishing and install! 
ing an air lift pumping plant: Bass Foundry & Machine 
Works, Fort Wayne, $49,715; Shaw-Kendall Engineering 
Works, Toledo, O., $50,936; Jos. W. Williams & Co., 
Louisville, Ky., $40,695. 

LAFAYETTE, IND.—Bids are asked until May 15 for 
furnishing and installing a vertical condensing pumping 
engine of 6,000,000 gallons capacity and two 1,000,000 
gallon pumps. Edward Cunningham, Supt. 

LA PORTE, IND.—Bids are asked by the county com 
missioners until May 6 for constructing a 60-ft. steel 
water tower, with a tank of 10,000 gallons capacity 

LEBANON, IND.—The question of increasing the water 
supply is being considered. Plans for sewers are being 
prepared by City Engineer Fulwider and C. G. H. Goss 
B. H. Groves, Supt. 

NEW ALBANY, IND.—The New Albany Water Co. pro 
poses to remove the pumping station to the foot of Sand 
Island and to build a filter plant. 

ANN ARBOR, MICH.—Mayor Copeland has recom- 
mended that new works be built instead of the city buy- 
ing the plant of the Ann Arbor Water Co. for $450,000. 

LA SALLE, 1LL.—Bids are asked until May 7 for con 
structing works. D. W. Mead, Engr., First National Bank 
Bldg., Chicago, Ill.; A. C. Finkler, Cy. Clk. 

URBANA, ILL.—The Urbana Water Co. has let the con 
tract to T. E. Taintor, of Springfield, Il|., for construct 
ing a reservoir 100 ft. wide by 12 ft. deep. 

FORT ATKINSON, WIS.—The Phoenix Construction 
Co., of Chicago, has been awarded the contract, at $18,984, 
for constructing works, the pipe for which is to be fur 
nished by the U. 8S. Cast-Iron Pipe & Foundry Co., of 
Chicago. The E. Kuhnett Co., of Watertown, Wis., has 
secured the contract for the water tower, at $7,240. 

GRINNELL, IA.—W. D. Lovell, of Des Molues, has 
been awarded the contract, at $4,920, for works and en 
electric plant at the county asylum. . 

BUFFALO LAKE, MINN.—The Lies Moines Bridge & 
Iron Works, Des Moines, Ia., has been awarded the con 
tract, at $2,905, for constructing works. 

MINNEOTA, MINN.—Bids are asked until Mav 15 * 
constructing works, the bonds for which were sold Apri! 
‘29. M. E. Drake, Recdr., writes us that the water supply 
will be secured from a well. Pop., 800. M. B. Haynes 
Engr., Mankato, Minn. 


MORROW, KAN.—This place proposes to build works. 
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BUTTE CITY, MONT.—The Butte City Water Co.’s 
works, property, etc., have been sold to parties repre- 
sented by Edward C, Perkins, of Boston, Mass., for 
$1,000,000. The mains will be extended and the property 
improved, according to statements by Eugene Carroll, 
Receiver. 

GREAT FALLS, MONT.—The Little Chicago Water- 
Works Co. has been granted a 20-year franchise to lay 
mains, etc., in the 7th addition, known as Little Chicag». 
R. P. Reckards, of Great Falls, is interested. 

HARVE, MONT.—An election was held April 30 to vote 
on the question of building works and an electric plant, 
plans for which were prepared by the Morse-Fairbanks 
Co., of 8t. Paul, Minn. 

MISSOULA, MONT.—Bids are asked until May 6 for 
6,200 f{t. of 4-in. water pipe, valves, etc., according to re- 
ports. W. F. Hughes, Cy. Clk. 

DEVIL'S LAKE, N. DAK.—Allan Tompkins has let the 
contract for building works to the Des Moines Bridge & 
Iron Works 

PARK RIVER, N. DAK.—This place will soon vote on 
the question of works and an electric plant, according to 
reports 

ELK POINT, 8. DAK.—H. L. Moore, Cy. Clk., writes us 
that the city has yet to sell its bonds for the proposed 
works. Pop., 1,081. 

WEBSTER, S. DAK.—This place has voted to issue 
bonds for works. E. W. Small, Mayor. 

MENA, ARK.—The council proposes to build a reservoi: 
of 3,000,000 gallons capacity and a standpipe. Dr. Davis, 
Samuel Carder and R. B. Board are on the committee. 

DALLAS, TEX.—A resolution was introduced in the 
council April 23 directing the city engineer to advertise for 
bids for % to 2-in. water meters in lots of 500, not to 
exceed 4,000 in all. 

GREELEY, COLO.-—D, D. Wallace, Peter Brown and W. 
Hi. H. Bliss are on the committee to consider the matter 
of building a reservoir, to cost about $72,000. The Colony 
Reservoir Co. will be formed, with a capital of $100,000. 

EL RENO, OKLA. TER.—Mayor Hensley proposes to 
build works for this place as soon as the sewers are built. 

MONTESANO, WASH.—The Montesano Light & Water 
Co. has been incorporated with a capital of $100,000 by 
Chester H. Keil. 

CANYON CITY, ORE.—It is proposed to build works, ac- 
cording to reports. 

FORT STEVENS, ORE.—Reports state that Ferguson & 
Houston, of Astoria, Ore., have been awarded the con- 
tract, at $15,400, for works. 

MITCHELL, ORE.—The council is reported to have 
vo.ed to build works. 

ALAMEDA, CAL.—Bids are asked until May 6 for build- 
ing a frame tank, a reservoir, a windmill, ete. B. F 
Lamborn, Cy. Clk 

REDLANDS, CAL.—The trustees are considering a 
proposition from the Yucaipe Land & Water Co. for con- 
structing an irrigation system, etc., at a cost of about 
$300,000. 

RIVERSIDE, CAL.—Bids are asked until June 5 for 
furnishing the materials and for constructing water and 
sewer systems, electric plant, etc., at the Indian school, 
near Riverside. A.C. Tonner, Acting Indian Comr., Dept. 
of Interior, Washington, D. C 

SACRAMENTO, CAL.—Gen. L. Tezer, Chn. C tizens 
Water Com., has recommended that an expert be engaged 
to report on the proposed extensions to the water mains. 

SAN DIEGO, CAL.—This place has voted to issue $600,- 
000 in bonds for the purchase of the works of the United 
Water Supply Co. and the San Diego Water Co. 

SANTA BARBARA, CAL.—An election will be held May 
3 to,vote on the question of issuing $60,000 of 40-year 
4%% bonds for extending the works. 

OAKLAND, CAL.—We are informed that no definite ac- 
tion in regard to new works has yet been taken. K 
Miller, Engr. 

HAILEY, IDAHO.—W. T. Riley, Mgr. Alturas Water 
Co., writes us that the company has just completed lay'ng 
6.000 ft. of wooden pipe mains and expects to lay two 
miles more in 1902. 

LEWISTON, IDAHO.—Wm. H. Skinner, a contractor, 
has asked for a 25-year franchise for works. 

SALT LAKE CITY, UTAH.—Bids are asked until May 
10 for furnishing the materials and for laying water pipe, 
castings, 25 brick boxes laid in cement for water meters, 
ete. J. E. Dooly, Chn. Bd, Pub. Wks. 

PICTOU, N. S.—Bids are asked until 7 p. m., May 3, 
for laying water pipe and furnishing 400 bbls. of White's 
cement. Lea & Coffin, Engrs., 53 State St., Boston, Mass. 

GANANOQUE, ONT.—The committee is considering the 
extension of works. 

MIDLAND, ONT.—An election will be held May 6 to 
vote on the question of issuing $60,000 in bonds for 
works and $18,000 for an electric plant. 

FERGUSON, B. C., CAN.—L. Ernest, of Nelson, B. C., 
has offered to build works and electric plant for this place 
and Trout Lake. 


SEWERAGE. 


AMESBURY, MASS.—This city has voted to ask the 
legislature for authority to issue $100,000 in bonds for 
sewers McClintock & Woodfall, Engrs., Boston; J. T. 
Clarkson, Chn. Com. 

METHUEN, MASS.—Bids are asked until May 6 for con- 
structing 24 miles of 24 to S-in. pipe sewers. Bidders 
must visit Methuen and examine plans there. E. Worth- 
ington, Engr., Insurance Bldg., Dedham, Mass. 

PITTSFIELD, MASS.—Bids are asked by the board of 
public works until May 15, for about 225 ft. of 18 x 27-in. 
brick sewer, 85 ft. of 24 x 36-in. brick sewer, a screen- 
house and three storage reservoirs, with a capacity of 
about 1,500,000 gallons; also for laying about 7,466 ft. of 
S to 24-in. pipe sewers, 27,764 ft. of 3 to 12-in. under 
drains, 65,000 cu. yds. of excavating. 100 cu. yds. of 
cenemt rubble work, as stated in our advertising columns. 

WEST NEWTON, MASS.—Bids are asked by the street 
commissioners until May 13 for furnishing about 69,000 
ft. of vitrified salt-glazed sewer pipe. 

PLYMOUTH, MASS.—On April 30 the town considered 
the question of building a sewer to cost $18,000. 

SALEM, MASS.—The bill authorizing this city to es- 
tablish a sewage disposal system, pumping plant, trunk 
sewers, etc., has been favorably reported by the legisla- 
tive committee on drainage; estimated cost $400,000. 

WAKEFIELD, MASS.—Bids are wanted by the board of 
sewer commissioners until May 22 for building sect'ons 5 
and 7 of the Wakefield sewerage system, as outlined in our 
advertising columns. Orlando K. Morgan, Ch. Engr. 

WEST NEWTON, MASS.—Bids are asked until May 13 
for building two sections of 20 x 30-in. brick sewer in 
rock tunnels 600 ft. in length at Hemlock Gorge, as stated 
in our advertising columns. Chas. W. Ross, St. Comr. 

NEW CANAAN, CONN.—This place has been authorized 
to spend $1,000 in investigating methods of sewerage dis- 
posal with a view to establishing a system here. 

WATERBURY, CONN.—The board of public works pro- 
poses to build new sewers to cost $9,100. 


PERRY, N. Y.—This place has voted to issue $50,000 in 
bonds for building ten miles of sewer, according to re- 
ports. 

WATKINS, N, Y.—Reports state that the bill has been 
signed authorizing this place to issue $20,000 in bonds for 
sewers and water-works. 

_ RIDGEFIELD PARK, N. J.—Bids are asked until May 
6 for cons:ructing sewers in a number of streets; check, 
$5,000. D. 8S. Servoss, Chn. Com.; G. J. Smith, Clk. 

SCRANTON, PA.—Local papers state that sewers and 
pavements, to cost about $700,000, will be built or are 
already under contract. J. E. Roche, Dir. Pub. Wks. 

SEAFORD, DEL.—We are informed that the town com- 
missioners have engaged T. Chalkley Hatton, of Wiiming- 
ton, Del., to design and superintend the construction of a 
system and water-works. Bids for the purchase of $25 000 
of bonds will soon be asked. L. E. Wallace, Pres. 

ROCKY MOUNT, N. C.—We are informed that Shier & 
Summers, Chicago, lll., have been awarded the contract 
at $12,679 for constructing a system. The bids will be 
published next week. J. L. Ludlow, Engr., Winston, N. C. 

WILMINGTON, N. C.—The Sanitary Sewer Co., of 
Phiiadelphia, Pa., which has formed the Wilmington 
Sewer Co., expects to begin work at once on the proposed 
system. Col. J. E. Lewis, Pres. 

COLUMBUS, GA.—A special election will be held May 
9% to vote on the question of issuing $125,000 in bonds for 
constructing a system. L. H. Chappell, Mayor; M. M. 
Moore, Chn. Council. 

GAINESVILLE, FLA.—It is stated that T. Howard 
Barnes has completed estimates for a system to cost about 
$65,000. Alderman McArthur, Chn. Com. 

CANTON, O.—We are informed that bonds will soon be 
issued for constructing about 3% miles of sewers in taree 
streets. Phil. H. Weber, Cy. Engr. 

CLEVELAND, O.—Wm. Lehmann has submitted the 
lowest bid at $31,184 for a sewer in Camden St.; Wm. 
Eggers, at $13,705, for a sewer in Warren Road, and 
Clements Bros. Construction Co., at $17,542, for a sewer in 
Woodland Hills Ave. 

GLENVILLE, O.—Bids are asked until May 21 for con- 
structing sewers and a settling basin for the sewage dis- 
posal works. I. C. Farley, Clk.; Walter P. Rice Engineer- 
ing Co., Engrs., Society for Savings Bldg., Cleveland. 

HAMILTON, OHIO.—Bids are asked until May 22 for 
constructing sewers in several streets. M. O. [urns, 
Cy. Clk 

LORAIN, O.—The council has voted to issue $6,500 in 
bonds for the new sewers. 

NEW ROSS, IND.—This place proposes to build a sys- 
tem. It is also reported that Dana, Rochester, Wolcott 
and Ken.land each intend to build. 

GRAND RAPIDS, MICH.—It is proposed to build sewers 
in a number of streets. John McLachlan, Chn. Com. 

JACKSON, MICH.—The legislature has authorized the 
state prison commission to spend $15,000 for sewers at the 
prison at Jackson. 

PEORIA, ILL.—The board of public works has decided 
to build the Chestnut St. sewer at a cost of $12,000. Jos. 
Elder, Comr. Pub. Wks. 

BAYFIELD, WIS.—The council will spend $5,000 in ex- 
tending the pavements and sewers. 

FOND DU LAC, WIS.—We are informed that this city 
will soon receive bids for intercepting sewers, a sewage 
pumping station of about 5,000,000-gallon capacity, sep- 
tic tanks and bacterial contact beds. The pumps will be 
driven by electric power, and the disposal plant will have 
a capacity of about 1,000,000 gallons a day. F. B. Hos- 
kins, Mayor; Geo. S. Pierson, Des. Engr., Kalamazoo. 

MAYVILLE, WIS.—E. B. Parsons, Cy. Engr. of Fond du 
Lac, Wis., has been directed to make surveys for a com- 
bined system. 

ALBIA, IA.—T. J. Baird writes us that the city proposes 
to do some sewer and paving work, but no extensions to 
the water-works are proposed, as was recently reported. 
Cc. R. Allen, Engr., Ottumwa, Ia. 

BOZEMAN, MONT.—It is proposed to make a number of 
important improvements to the sewers. Address Engi- 
neer Crookes, of Livingston, Mont., or Director Fostier. 

KANSAS CITY, MO.—The public improvements com- 
mittee will ask for new bids for constructing a trunk 
sewer from 24th St. and Fairmont Ave. to the Missouri 
River, to cost about $100,000. 

VACAVILLE, CAL.—The question of building a system 
is being considered. 

SALT LAKE CITY, UTAH.—Bids are asked by the board 
of public works until May 10 for constructing pipe sewers 
during this season. John E, Dooly, Chn. Bd. 

PERTH, ONT.—C. H. Keefer, of Ottawa, Ont., is re- 
ported as making estimates for a system. 


GARBAGE DISPOSAL-STREET CLEANING 


HOBOKEN, N. J.—Bids are asked until May 22 for re- 
moving the ashes, garbage, etc., for the coming year. John 
Haggerty, Cy. Clk 

WILKINSBURG, PA.—The question of building a gar- 
bage disposal plant and to improve the system of collect- 
ing and hauling the garbage is being considered by the 
council. Dr. J. E. Rigg, Pres. Bd. of Health; Geo. Ran- 
kin, Jr., Secy.; Capt. J. A. Mahaffey, Health Officer. 

BALTIMORE, MD.—Samuel A. Rice, who was recently 
awarded the contract for collecting and disposing of the 
garbage for ten years, has assigned the contract to the 
Monumental Sanitary Co., of Baltimore. A site for the 
crematory has not yet been selected. 

HUNTSVILLE, ALA.—Mayor Moore has recommended 
that a crematory be built for burning the garbage. 

LOUISVILLE, KY.—The board of public works has de- 
cided not to continue burning the garbage, which will 
compel the street cleaning department to return to the 
dump plant, which was always considered a nuisance. 
Thos. P. Craig, Secy.; R. B. Redd, Supt. St. Cleaning. 

COLUMBUS, O.—Bids are wanted at once by Director 
Immel, of the department of public improvements, for re- 
pairing the street cleaning machinery and for the purchase 
of a road roller. 

GRAND RAPIDS, MICH.—The question of pmpreviag the 
method of collecting the garbage, etc., is being consi ered 
by :he board of health. Thos. Doran, Chn. Council Com. 
of Ways and Means; M. C. Sinclair, Member Bd. of 
Health: Alderman Shinkman, Chn. Com. 

CHICAGO, ILL.—Bids are asked until May 24 for con- 
structing a garbage crematory of 100 tons capacity, as 
stated in our advertising columns. L. E. McGann, Comr. 
Pub. Wks. F. W. Blocki, Deputy Comr.——Bids are also 
wanted by Commissioner McGann for furnishing from 20 
to 35 steel cleaning machines and the same number of 
street sprinkling wagons. 

OTTUMWA, IA—J. D. Ryttenberg has submitted the 
only bid for collecting and disposing of the garbage, etc., 
at $155 a month, from May 1 to Nov. 1, excepting July 
and August, when he will charge $150 a month. Alderman 
Hyatt, Chn. Com. 

ST. LOUIS, MO.—The question of either purchasing 
the crematory of the St. Louis Sanitary Co. or of making 
a new contract is being considered. Address Mayor Wells 
or Health Commissioner Starkloff. W. J. Blakely, Secy. 


STREETS AND ROADs 


BANGOR, ME.—Bids are asked by the } 
engineers until May 13 for macadamizing 
BOSTON, MASS.—Bids are asked by th. 
Highway Commission, 20 Pemberton Squa: 
for constructing 7,800 ft. of state highway 

ELMIRA, N. Y.—Bids are asked by the | 
works until May 4 fcr laying about 7,000 
and 10,000 sq. yds. of asphalt paving. 
Cy. Cik. 

GLOVERSVILLE, N. Y.—Bids are asked 
furnishing the materials and fcr construct: 
sq. yds. of brick pavement. and about 3.s«) \ 
pavement, as stated in our edvertising colun 
Jr., Cy. Engr.; M. V. B. Stetson, Cy. Clk. 

NEW YORK N. Y.—Bids are asked by 
of parks, Arsenal, Central Park, until May 
with rock asphalt mastic, portions of River 8 
Bids are asked by the department of highy 
Row, until May 10 for paving, grading and 
tions of 15 streets in the Boroughs of Ma; 
Bronx and Brooklyn, and for furnishing 
broken stone in the Boroughs of Manhatta: 
Richmond. 

WHITE PLAINS, N. Y.—On May 6 th’'s \ 
$110,000 in bonds for constructing macada 
Wm. B. Sutherland, Village Clk. 

BRIDGETON, N. J.—It is stated that th 
appropriate $80,000 for additional street im, ; 

MORRISTOWN, N. J.—Bids are asked by 
chosen freeholders until May 14 for macad sy 
Parsippany and Whippany road, the Valley ro. i okly 
and Landing road, and the Sussex or New: : 

PLAINFIELD, N. J.—We are informed that 1) ty wi 
do only the usual resurfacing with macadam an! possi), 
a few new macadam streets this season. Adam 
Cy. Surv. 

ALLEGHENY, PA.—The council has passed 
providing for the grading and improving of M 


and John St. and Blaine Alley. _ 
CHESTER, PA.—Bids are asked until May « Day 
18th st., with brick. W. T. Cullis, Chn. s: Com. 


Frank W. Harrison, Cy. Clk. 

DANIELSVILLE, GA.—A special election w 
Deen held April 29 to vote on the question of js- 
‘0 in bonds for macadamizing county roads 
Boggs, Ordinary. 

CHATTANOOGA, TENN.—The Tennessee River \ 
tion Co., will pave its levee and wharf, at a cos: 
$4,000, according to reports. 

ALLIANCE, O.—Bids are asked until May 13 | 
provement of Patterson St., Mechanic and Nort! 
Aves., and two alleys. J. H. MeCeonnell, Cy. ©} 

CINCINNATI, 0.—Bids are asked by the board , 
commissioners until May 4 for improving the Shel! Roaa: 
Coleman township. E. L. Lewis, Audr. 

CLEVELAND, O.—The council has passed 
providing for the paving, curbing and improving 
tions of eight streets. D. B. Steuer, Pres. Counei!; HH. 1 
Burgess, Cy. Clk 

COLUMBUS, O.—The council has decided to pave 
improve portions of Innis Ave., Hosack and Fourth s 
James J. Thomas, Pres. Council; John T. Barr, Cy. ¢}) 

FINDLAY, 0O.—C. B. Hall & Son, have submitted : 
lowest bid to the board of public improvements, a: $|4 
772, for paving North Cory St., with Athens block 
Berea or Bedford curb. 

GLENVILLE, 0.—Bids are asked until May 21 for grai 
ing the Eddy road. Ira C. Farley, Village Uik 

LANCASTER, O.—The council has passed a : 1 
providing for the improvement of Marion Av« H 
Mechling, Cy. Clk. 

MANSFIELD, O.—Bids are asked May 1S 
proving Glessner Ave. F. M. Remy, Cy. Clk. 

TOLEDO, O.—Bids ere asked until May 27 for pay 
Sugar Ave. John E. Connell, Cy. Clik, 

VAN WERT, O.—Bids are asked until May 6 {& t 
structicg avout 6 miles of gravel rcad in the Dustman roa 
district. C. F. Manship, Clk. Pleasant township 

YOUNGSTOWN, O.—The council has passed ordi: 
providing tor the improvement of East Myrtle and 1 
Aves. and Wood and McGulfey Sts. J. R. Wooley, Pres 
Council; W. I. Davies, Cy. Clk. 

ALEXANDER, IND.—Bids are asked until May 2 fr 
constructing about 6,000 sq. yds. of brick pavement. J. > 
Humphrey, Cy. Engr. 

CRAWFORDSVILLE, IND.—Bids are asked until May 
20 for improving portions of Water and Washireton § 
E. S. Simpson, Cy. Engr. 

DECATUR, IND.—Bids are asked by the board of cour! 
commissioners, until May 22 for constructing a macad 
road in Kirkland township. Abe Boch, County Audr 

WABASH, IND.—Bids are asked until May 27 for‘ 
‘improvement of Wilson St. Robt. P. Woods, Cy. Ever 

DETROIT, MICH.—The board of public works has } 
directed to advertise for bids for paving Mack Ave. Ww 
eedar blocks. 

DES MOINES, IA.—Bids are asked by the board «! pu! 
lic works until May 10 for about 13,100 cu. yds. of grading 
cn Summit St. 

IOWA CITY, IA.—The council is said to have de: ited 
pave College St. with brick. 

ST. PAUL, MINN.—Bids are asked until May 2 fo 
6,760 sq. yds. of paving and tiling in the mark 
Mett Jensen, Cy. Clik.——Bids are asked by the ! i 
public works until May 6 for about 1,382 sq. yids. o! 
brick in an alley in block No. 23. C. H. Bronson, k. 

DEVIL'S LAKE, N. DAK.—Bids are asked unti! May ' 
for gradirg across Devil's Lake, at Pelican Print Wa 
H. Brown, Maycr; Ole Skratars, Audr. 


MANUFACTURING PLANTS 


MERIDEN, CONN.—The contracts for building the ne* 
4-story factory and office building for the Farrell 
& Machine Co., of Waterbury, have been let as follows 
American Bridge Co., iron work, $10,000; H. Wales Lines 
Co., masonry work, $22,000; Tracy Bros., carpenter work 
$28,000. The factory will be 200 x 40 ft.; the off wv 
45 ft. 

REAVER FALLS, N. Y.—The Keystone Driller Co. bas 
secured additional land adjoining its plant in this pace 
and will build there several new frame buildings. e¥ 
machinery will be added to the present plant and «'s0 ' 
the new buildings. It will comprise new lathes, dril 
presses, too] grinder, wood planer, band saw, cul-o" 58 
gas engine, 25 to 50-HP. boiler, machinery and to 
a dynamo for the establishing of an electric light p:' 
all the buildings. For the construction of the new 
irgs the company is Now in the market for hemlock 
pine, yellow pine and oak lumber and slate for ' 


The company may be addressed ‘‘Box H,’’ Beaver Falls 
LATROBE, PA.—Fire destroyed the entire tipp! os 
house and boiler house of the Dorothy Coal & Cok pia® 
of the American Steel & Wire Co. at this place 0 a 
27, causing a loss of about $150,000.——The Star ae 
Co. has decided to build a factory here, to emp!°) 


| 
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| 
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- Ti any is capitalized at $500,000. James 
The and Samuel H. Miller, of this 
interested. 
RA FALLS, N. ¥.—Contracts were to have been 
Ni ok for constructing the plant of the MacPherson 
. vrog Co., at the foot of Iroquois St. Work is 
snished in 90 days. 
PA.—The Carnegie Brewing Co. has been 
vnd will build a brewery in this city, 140 x 250 
= ‘ about $50,000. The plant will employ about 
ee \PELPHIA, PA.—H. C. Fox & Sons have been 
t. ermit to build a glass factory in this city, 50 « 
sting $13,500. 
URG, PA.—It is stated that the Page Woven 
e Co. will make improvements to its plant at 
. to cost about $100,000. The capacity of the 
=“ be double, and it will be ready for operation 
r is months. J. Wallace Page, Pres., is at present 


1: the Hotel Lincoln, this city. 

u NGTON, PA.—Reports state that representatives 
; ‘Jessop & Sons, English manufacturers of tool 
e decided to build a steel plant in this town. 
, - the new enterprise are being prepared, and it is 
soem i to have the plant in working order by fall. 

’ MOND, VA.—The plant of the Wm. B. Trigg Ship- 
afl Co. will be enlarged during the year. The 
or iers have increased the capital stock $1,500,000 
je for the improvements. Plans for the new work 
, n completed, and call for several new buildings, 
aa | machinery and a general overhauling. The 
a eeyoved plant will employ 3,000 men, instead of 1,200, 
the present force. 

)ERSON, N. C.—The Henderson Cotton Mills will 
nae 110-ft, addition to its present building. The com- 
aly w operates 15,000 spindles and 375 looms. 

ROME, GA.—The plans for building a co-operative cot- 
here have matured, and the .parties interested 
wil ywake application at once for a charter, to be capital- 
ized at $100,000. Work is to be started within 12 months 
after the charter is granted. 

\KRON, O.—It is reported that the Diamond Match Co 
will build an addition to its plant here, to be 500x80 ft. 
and four stories high.——The People’s Hard Rubber Co 
will erect a plant on the site of the old Loomis Salt Co.'s 
plant, near Halo. I. C. Alden is Chn. Directors. 
CLEVELAND, O.—The American Automatic Fire Alarm 
Co. has been incorporated, with a capital stock of $1,Q00,- 
ooo. to manufacture an automatic fire alarm system in- 
vented by Ferdinand Wilke, of Akron. John Grether, 
Pres., Akron. | 

DELAWARE, O.—The Delaware Ice Co. is considering 
plans for the establishment of a cold storage plant. Wm. 
ual.eher, Gen Mgr. 

MARION, O.—The Marion Steam Shovel Co. is con- 
templating the erection of a new blacksmith shop, to be of 
brick, 30 x ft. eee 

NILES, O.—It is stated that W. C. Allison, C. P. Sonde- 
and B. F. Peer, of this city, have raised $75,000 for the 
organization of a company to engage in the manufactur? 
of street railway cars. The new plant will be located at 
Warren, near the Erie depot. 

BAY CITY, MICH.—The contract for building the Ger- 
man-American Beet Sugar Co.’s factory in this place has 
been awarded to the American Copper, Brass & Iron Co., 
of Chicago. The capacity of the plant will be 400 tons 
daily. It will be completed by Nov. 1. 

DETROIT, MICH.—M. D. Bryce, Secy. German Portland 
Cement Co., White Pigeon, writes that contracts for the 
five rotary plant to be erected by the company have not 
yet been awarded. The buildings will be of brick and 
steel. 

IONIA, MICH.—Crookshank, Somers & Co. has the con- 
tract for a 3-story brick factory, 357 x 34 ft., wing 146 x 
30 ft., at Grand Haven, for the Story & Clark Piano Co., 
of Chicago. The contract price is $32,000. 

PORT AUSTIN, MICH.—The Port Austin Sugar Co. has 
been organized, with a capital stock of $10,000. A 600- 
ton plant will be erected. 

LA CROSSE, WIS.—The Horton Bridge & Steel Co., of 
this city, is being reorganized, and, it is stated, will erect 
a factory at once to manufacture the Horton patent bridge. 

MILWAUKEE, WIS.—Plans have been prepared by C. H. 
Koch & Son, Archs., for an addition to the factory of the 
Mayhew Mfg. Co., to be 67 x 257 ft. The work will cost 
about $20,000. 

MINNEAPOLIS, MINN.—The Grimshaw Shoe Co. has 
established its Northwestern headquarters in this city, and 
will probably build a factory here this year, expending 
about $1,000,000.——The contract for building a freight 
house in this city for the Chicago, St. Paul, Minneapolis 
& Omaha Ry. has been let to Forester & Smith, of this 
city. The building will be S00 x 50 ft. and two stories 
high. Work will cammence at once. 

EAST ST. LOUIS, ILL.—Press reports state that a 
syndicate of Eastern capitalists are planning to erect a 
large lead ore smelting plant in this city to smelt the ore 
products of the Joplin and Webb City, Mo., and the Ar- 
kansas mining districts. 

DALLAS, TEX.—Permission has been given to the New 
Century Milling Co., of Dallas, to erect a $30,000 building, 
to be five stories high. Work will be started at once. 

TACOMA, WASH.—J. A.*Sloan, Cleveland, has decided 
to establish a shipyard covering some eight acres along 
the Pinjalup River. The site has been donated on condi- 
tion that $300,000 be expended for improvements and 
labor during the season. 

HAYWARD, CAL.—Work will be started at once on the 
rebuilding of the Haywards cannery, destroyed by fire re- 
cently, at a loss of $125,000. Steps are being taken by 
the town board of trade to insure better fire protection 
for the proposed new plant. A committee has been ap- 
pointed composed of H. E. Brunner, Geo. Oakes and 0. R 
Morgan to investigate the matter. 


MISCELLANEOUS CONTRACTS 


WALL.—West Point. N. Y.—Bids are asked until May 6 
for rebuilding the wall on South Dock road. Quarter- 
master, U. 8. Military Academy. 

BOILER PLANT.—Washington, D. C.—Bids are asked 
until May 7 for erecting one boiler plant complete. A. S. 
Kenney, Paymaster Gen., Navy Dept., Washington. 

DRY DOCK.—Seattle, Wash.—It is reported probable 
thet the Perth Amboy Dry Dock Co., of Perth Amboy, N. 


J., will locate a branch establishment in this city. W. P 
Runyon, Pres, 


Fort Sereven, Tybee Island. Gen. Cassius E. Gillette, 
Capt. U. 8. Engrs. 

, JAM.—Ohio River.—Bids are asked until June 4 for 
Suilding 500 ft. of charone dam at dam No. 4. Ohio 
‘.ver, as stated in our advertising columns. Maj. W. H. 
U, S. Engr., Cincinnati, 0. 

, |'REDGING.—Oregon.—Bids are asked until May 30 
‘or 56,000 cu. yds. of dredging in the Clatskonie River, 
Ors , 48 stated in our advertisiig columns. Capt. W. C. 
U. E. Engr., Portland, Ore. 


DREDGING.—Rappahannock River, W. Va.—Bids are 
asked until May 14 for dredging in the Rappahannock 
River, as stated in our advertising columns. Lt. Col. C. 
J. Allen, U. S. Engr., Washington, D. C 

CREMATORY.—Columbus, O.—A crematory will be 
erected in this city in the near future by the Columbus 
Cremation Society. J. L. Bachman, Dr. C. S. Carr and 
Chas. H. Orr have been appointed to look into the matter. 

HIRE OF DREDGE, SCOWS, ETC.—Cincinnati, O 
Bids are asked until] May 29 for hire of one or more 
dredging plants, for use on the Ohio River, as stated in 
our advertising columns. Maj. W. H. Bixby, U. S. Engr. 

LIGHTHOUSE.—Portland, Ore.—Plans have been pre- 
pared by Wnt. C. Langfitt, Capt. U. 8. Engrs., for light- 
houses to be erected in Alaska. The plans include the 
lighthouse to be erected at Southwest Five Fingers, on 
Sentinel Island. 

CHEMICAL ENGINES, ETC.—New York, N. Y.—Bids 
ere wanted by the National Home for Disabled Volunteer 
Soldiers until May 20 for furnishing 575 fire extinguishers 
and 17 chemical engines. J. M. Bermingham, Gen. Treas., 
32 N. Y. Life Bldg. 

DRY DOCK.—Chicago, I1l.—Edward Gillen, of Racine, 
Wis., has been awarded the contract for building a dry 
dock in this city for the Ship Owners’ Dry Dock Co., to 
be 500 ft. long, 85 ft. on top and 54 ft. on the bottom, 
to cost about $200,000. 

TRANSFER BOAT.—Vicksburg, Miss.—The Mississippi 
& Louisiana Transfer Co. will build a new steel bull 
transfer boat to be used at this point. The boat will 
accommodate 12 passenger coaches and cost about 
$130,000. E. A. Ford, Supt. 

SIGNAL STATION.—Rockland Harbor, Me.—Bids are 
asked until May 28 for constructing a light and fog signal 
station on the breakwater at Rockland Harbor, Me., as 
stated in our advertising columns. Lt. Col. W. S. Stan- 
ton, U. S. Engr., 25 Pemberton Sq., Boston, 

STEAM TENDER.—Washington, D. C.—The two follow- 
ing bids were received by the lighthouse board on April 
24 for constructing the steam tender ‘‘Oleanda’’: Iowa 
Iron Works Co., Dubuque, la., $59,000; M. A. Sweeney 
Ship Yard and Foundry Co., Jeffersonville, Ind., $74,950 

FIRE ENGINES, ETC.—New York, N. Y.—Bids are 
asked until May 8 for furnishing one 75-ft. and one 85- 
ft. aerial hook and ladder truck, one third-size and one 
fourth-size fire engine, and two first-size and two second- 
size hose wagons. John J. Scannel, Fire Comr., 157 
E. 67th St. 

GUIDE WALL.—Cincinnati, O.—Bids are asked until 
May 27 and June 5 for rebuilding 600 ft. of upper guide 
wall and 250 ft. of lower guide wall at Davis Island Dam, 
Ohio River. Wm. Martin, Res. Engr., Davis Island Dam, 
Bellevue, Pa.; Wm. H. Bixby, Maj. U. S. Engr., Custom 
House, Cincinnati. 

TELEPHONE.—Watkins, N. Y.—The Watkins Tele- 
phone Co. has been incorporated to build and maintain 
and operate a telephone system in this village. The com- 
pany has given bonds to be forfeited in case work, is not 
begun in 90 days. B. G. Hubbell and C. B. Stone, of 
Cleveland, O., are interested. 

EARTH WORK.—Vicksburg, Miss.—Bids are reported 
wanted until May 18 for grading about 60,000 cu. yds. of 
earth for the National Park roadway. Bids were received 
on May 1 for a like amount. This work will constitute 
about the first six miles of road in the park. S. C. Hay- 
den, Asst. U. S. Engr.; W. T. Rigby, Comr. (See 
‘*Bridges.’’) 

BOOK STACKS.—Washington, D. C.—The following 
bids were received by Bernard R. Green, Supt., for fur- 
nishing book stacks in the new city library: Library 
Bureau, Boston, Mass., exclusive of book lift, $36,990; 
book lift, $2,960; first three tiers of stacks, $26,640; Art 
Metal Construction Co., Jamestown, N. Y., exclusive of 
book lift, $38,120; lift, $2,400; first three tiers of stacks, 
$27,600; Sneed & Co. Iron Works, Jersey City, N. J., 
exclusive of lift, $34,837; lift, $1,960; first three tiers, 
$23,789. 


U.S. TROPICAL POSSESSIONS & CUBA. 


DREDGING.—Pearl Harbor, H. I.—Bids are asked until 
June 24 for dredging the entrance to Pearl Harbor, Oahu, 
H. I. Lieut.-Col. W. H. Heuer, U. 8. Engr., San Fran- 
cisco, Cal, 

SCHOOL BUILDINGS.—Philippine Islands.—The ques- 
tion of building a number of new school houses is being 
considered. The present structures were not originally 
intended for school purposes, but for residences. Fred. W. 
Atkinson, Supt. of Education, Manila, P. I. 

FIRE FIGHTING APPARATUS.—Manila, P. l1.—We are 
informed that it is intended to purchase some new fire 
fighting apparatus for the city, to cost about $50,000 
Chas. P. Fenner, of Newhall & Fenner, Manila, are man- 
ufacturers’ agents. The cable address is Fenhall, Manila. 
The A. B. C. 4th edition, A. 1 Cable Code is used. 

RAILWAY.—Hawaii.—J. M. McChesney, W. A. Green- 
well and W. C. Achi have applied for a franchise for a 
3-It. gage railway to connect North and South Kona, 
Hawaii, about 60 miles. This project will be in opposition 
to the proposed railway that J. L. Coerper, of Honolulu, 
has proposed building to connect North and South Kona, 
the preliminary survey for which is about completed. 

BREWERY.—Manila, P. I.—The American Manila Brew- 
ing Co. has been incorporated, with a capital of $1,000,000, 
Mexican currency, to construct and operate a brewery. 
The brewery will be built at once, and will consist of the 
latest machinery and equipment sufficient to manufacture 
60,000 bbis. of beer of 40 litres each per annum. Jos. 
Godchaux, Pau] Blum and W. W. Brown, of Manila, are 
the directors. 


FOREIGN CONTRACTS 
AND EXPORT NEWS. 


APARTMENT STORE.—London, Eng.—Frank H. 
Cooper, of Siegel, Cooper & Co., New York and Chicago, 
proposes to build a department store in London. 

ELECTRIC PLANT.—Belfast, Ireland.—It is stated that 
Belfast proposes to extend its electric plant, at a cost of 
about $475,000. V.A.H. M’Cowen, Borough Elec. Engr. 

COAL MINING.—Holland.—We are informed that a coal 
basin of about 23,000 acres has been discovered in Hol- 
land, 10,000 of which the government will cede to private 
parties. 

RAILWAY.—Natal, So. Africa.The Chamber of Com- 
merce, of Pietermaritzburg, Natal, has reported in favor 
of the proposed railway to connect Natal with Cape Col- 
ony, via Polela, Iropo and Riverside. 

ELECTRIC TRAMWAYS.—Dunedin, New Zealand.—Re- 
ports state that the council has voted to purchase the lines 
of the Dunedin City & Suburban Tramway Co. and to ex- 
tend and equip the same with electric power. <A water- 
power plant will be located about 12 miles from the city 

PUBLIC WORKS.—France.—The general council of the 
department of the Seine, France, has prepared plans for 
various works to be carried out by means of a loan, to in- 


clude: Dredging of the Seine and Marne rivers, $1,600,000; . 


improvement of rivers, $323,400; bridges, $2,200,000; roads, 
$3.800,000; suppression of various level crossings, $520,- 
000; construction of a new police station, $600, ; 


8 
de Justice, hospitals and other buildings, $13,500,000.— 


Bids are asked by the Direction General Des Douanes, 9 
rue Lafon, Marseilles, until April 30 for building a custom 
house to cost $850,000, and by the Prefecture of the Aisne 
France, until April 17 for various works to cost $440,000 
The Chamber of Commerce of Elbeuf, France, is interested 
in a proposed telephone service to Paris A telephone 
system is proposed from Marseliles to Cannes, Menton, etc 

-The Minister of Public Works, Rome, Italy, wants 
bids for certain canal and dock works to cost $240,000. 

PLANTATIONS.—Mexico.—The Mexican Plantation Co 
of Wisconsin, has. been incorporated at La Crosse, Wis.., 
with a capital of $700,000, to operate rubber and sugar 
eane plantations on the Isthmus of Tehauntepec. Wm. F 
Funk, of St. Paul,-Minn.; Emma L. Beck, of Mexico City; 
Congressman J. J. Esch, of St. Paul, and Dr. Wm S. Beck 
of Indianapolis, Ind., are interested. 

SILK-WEAVING MACHINBRY.—Turkey.—U. S. Con 
sul T. H. Norton, of Harput (address at Mezreh, Mamou 
ret-ul-Aziz, Turkey), has reported that it is proposed to 
establish a new silk weaving factory at Mezreh and that 
the interested parties want to secure the necessary equip 
ment from the U. $ Prices are wanted for machinery 
f. o. b. New York, to include tread mills, ete 

RAILWAY.—Mexico.—Reports from Monterey, Mex., 
siate that a resurvey of the Mexican National R. R. has 
been ordered, with a view of lengthening the curves and 
shortening the line at a number of points on the moun 
tain divisions. This work is preparatory to changing the 
gage of the road from narrow to standard width This 
change will probably be made within the next few months 
It will also necessitate the purchase of an almost entirely 
new equipment. These improvements will be made on 
the whole system, including the Texas-Mexican division 
which extends from Laredo, Tex., to Corpus Christi, Tex., 
a distance of 150 miles. While it is generally supposed 
that the Southern Pacific Ry. Co. has acquired control of 
the Mexican National, no official notice of the change has 
been received. It is expected, however, that the forma! 
transfer and reorganization will occur within the next few 
weeks. E. N. Brown, Gen. Supt., Mexico City; Wm 
Burckel, Secy., 6 Wall St., New York. 

ELECTRIC WORKS.—Amsterdam, Holland.—The fol 
lowing bids were received by the corporation last month 
for furnishing the materials and for extending the electri: 
plant: Union Elektr. Ges., Berlin (accepted), £54,300 and 
£54,475; Soc. anon. des Applications de 1'Electricite, Her 
stal, £93,611 and £71,449; Braunschweigische Maschinen 
bau Anstalt, Brunswick, £80,605; Soc. onon. Electricite e 
Hydraulique, Charleroi, Belgium, £80,022; Maatschapp!) 
de Lavalstoomturbine, Amsterdam, £75,567; P. Biles, Li 
moges, £72,450; Helios Co., Cologne, £71,583 and £70,750; 
Cie Generale Electrique, Nancy, £70,667; Akt.-Ges. Elek 
tricitatswerke vorm. Kummer @ Co., Dresden, £68,333 
Westinghouse Elektr. Akt.-Ges., Berlin, £66,112; Electr 
Mattschappij Maarssen, Maarssen, £64,500; Kolben & Co., 
Prague, £64,509; Elektr. Akt.-Ges. vorm. W. Lahmeyer & 
Co., Frankfort, £64,583 and £61,167; Cie Internationale 
d'Electricite, Liege, £63,880; Brown, Boveri & Co., Baden 
Switzerland, £63,334 and £56,417; Maschinenfabrik Oerti 
kon, Zurich, £60,204; Siemens & Halske, Berlin, £56,387: 
Allgemeine Elektricitats Gesellschaft, Berlin, £54,653 
£51,176 

RAILWAYS.—Southern Russia.—U. S. Consul Hughes, 
of Coburg, Germany, reports that three new railway lines 
have been planned or are already under construction on 
the eastern and northeastern shores of the Biack Sea 
The first line is to join Novorossisk to the Caucasus Ry 
and will start from the Viadikavkas line, across the moun 
tain chain by the Maikope route, and proceed along the 
coast down the Sukhum Kale. This line is to be 28 miles 
in length, but its continuation to Novo-Senake, on the 
Trans-Caucasian Ry., will shorten the route from Rostof, 
the port on the Lower Don, not far from the Sea of Azof, 
to Tiflis, the capital of Transcaucasia, by 450 miles. The 
new standard gage railway, moreover, would open up a 
number of government coal mines. The second line is to 
s‘art from Tiflis and pass through the wine-growing dis 
tricts of Kakhetie. The third project concerns the mines 
of Sadonsk and the metallurgical districts of Alaguir, in 
the northern Caucasus, which are reported to be very rich 
in argentiferous lead and zine ores. The railway is to 
start from the Viadikavkas and will traverse the country 
of the Terek Cossacks. E. Wedeneyeff, Gen. Mgr., Tiflis, 
Russia; J. Balaschoff, Secy. Administration Centrale, 
Fontanka 117, St. Petersburg. 


CONTRACT PRICES. 


PAVING.—Cohoes, N. Y.—We are informed that the fol 
lowing bids were received April 24 for paving portions of 
of 13 streets, as advertised in Engineering News; Edward 
Hayes, Engr. Public Improvement Com Hastings Pav 
ing Co., New York, asphalt block, $2.96, $3, $2.80, $2.75: 
total, $122,129. Abbott-Gamble Contracting Co., New 
York, asphalt block, $3.17, $3.75, $3; total, $136,626. In 
ter-State Paving Co., Utica, N. Y., sheet asphalt, $2.48; 
total $107,752. Warren-Quinlan Asphalt Co., Syracuse, 
N. Y., sheet asphalt, Saratoga St., 14,227 yds., $2.75; St 
Johns St., 415 yds., $2.08; Seneca St, 777 yds.,$2.84; On 
tario St., 2,904 yds., $2.78: Schuyler St., 1,190 yds, $2.74; 
Newark St., 1,122 yds., $2.79; Lancaster St., 1,149 yds., 
$2.50; George St., 1,740 yds., $2.88; Short Main St., 786 
yds., $2.80; Younglove Ave., 3,620 yds., $2.76; Grant St., 
2,222 yds., $2.80; Broadway, 317 yds., $2.80; Johnston 
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and 


North Hudson Contracting Co 
Troy, N. Y., sheet asphalt, $2.04, $3.18, $2.83, $2.91, $2.86 
$2.54) $2.80, $2.81, total, $123,882: Frank Pidgeon, Sau 
gerties, N. Y.. Porter brick, $3.05, $3.50, $3.15, $3.10. 
S220: total, £131,394 Moody & Lillis Troy. N Y 
Mack brick, $2.60, $2.65, $2.63, $2.53; total, $111,116 
Mviderry Bros., Albany, N. Y., Catskill brick, $2.45, $2.75 
$2.85, $2.40, $2.35, $2.30; total, $66,982: did not bid on 
Saratoga St. Albany Contracting Co., Albany, Catskill! 
brick, $2.17; total, $52,146; did not bid on Saratoga, Sen 
eca, Newark or Lancaster Sts. Albert M. Banker, Glov- 
ersville, N. Y., Johnsonburgh brick, $2.67, $2.70, $2.75: 
did not bid on Saratoga, St. Johns, Seneca, Lancaster: 
Short Main St., Younglove Ave. or Johnston Ave. John 
W. Stanton, Cohoes, Metropolitan brick, $2.76; total, $37,- 
696; bid only on Younglove Ave., Grant St., Broadway and 
Johnston Ave. 

LEVEE WORK.—Alexandria, La..The Red River, At 
chafalaya and Bayou Boeuf Levee Board received the 
following bids March 27, 1901, for enlarging the levee on 
the Atchafalaya River from Simsport to Petite Prairie, 20 
miles: Donovan, Dailey & Helgazen Bros., district No. 1, 
11.45 ets.; district No. 2, 11.70 cts.: district No. 3, 13.72 
ets.; district No. 5, 12.70 cts; district No 9 (three miles of 
new levee); 21.70 cts. per cu. yd. R. T. Clark, district 
No. 7, 11.47 cts. per cu. yd. M. S. Linnan, district No. 4 
10.97 ets; district No 6, 10.97 ets.; district No. 8, 10.47 
ets. per cu. yd. The entire work consists of 830.000 cu. 
yds. The work of raising and enlarging the levees .will 
be coinmenced at once, but the work of buliding the new 
levee, known as district No. 9, will be commenced later 
J. R. Thornton, Secretary 

RIP-RAP.—Duluth, Minn.—Capt. D. D. Galllard, U. 8 
Engr., Duluth, received the following bids April 20, 1901, 
for rip-rap: Whitney Bros., West Superior, Wis., rip-rap. 
in place, 9,000 tons, $1 per ton; crushed rock, in place, 
100 cu. yds., $2; Oscar Olson, Duluth, rip-rap, 98 cts.; 
erushed stone, $3.75; irregular date of beginning work 
indefinite;: Butler & Ryan Co., St. Paul, Minn, rip-rap. 
$1.55; crushed stone, $1.70. 
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Asphalt Paving Co., New York, sheet asphalt, $2.20, $2.26 - 
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PAVINGS, ETC.—Des Moines, Ia.—The following bids 
were received April 12, 1901, for paving and curbing: 
Curbing, J. C. Likes, 44 cts. per lin. ft.; paving, 25th St., 
Magden & Sheeley, on stone concrete foundation, $1.44; 
tile or rock concrete, $1.43; J. C. Likes, granite concrete, 
1.55; stone concrete, $1.56; tile or rock, $1.53; O. P. 
Herrick, granite, $1.42; stone, $1.49; tile or rock, $1.45; 
J. H. Killmar, $1.53 for either granite, stone or tile con- 


crete; sewer in Burnham Ave. and 28th S8t., John J. - 
rahan, 90% cts. per lin. ft.; Jas. Maine, gi fo: J. C. 08, 
$1.07; E. Van Dyke, $1.19; Jas. Keho, $1.14; O. P. Her- 


Srab 93% cts.; J. H. Killmar, $1.18, and John Hurley, 
SEWERS.—New York, N. Y.—The following bids were 
received April 24 for constructing sewers: 


WATER MAINS.—Stoughton, Mass.—Henry G. Burrell 
has been awarded the contract, as follows, for laying 
water mains in North Stoughton: 6-in. pipe, 22 cts. a ft.; 
8-in., 2744 cts.; rock, $3.50 a cu. yd. 


ENGINEERING MATERIAL PRICES 


TRACK MATERIAL— 
Chicago—Steel splice bars, 1.55 to 1.60 cts.; spikes, 1.90 
to 2.00 cis.; track bolts, 2.55 to 2,80 cts. 
Pitisburg—Splice bars, 1.55 cts.; spikes, 1.95 cts.; track 
bolts, 2.50 cts. 
RAILS, STEEL— 
New York—New, $28; old iron, $18 to $19; old steel, 
$15.50 to $17. . 


BIDS RECEIVED AT NEW YORK, N.Y., APRIL 24, 1901, FOR CONSTRUCTING SEVERAL SEWERS. 


H. F. 
Hester- J. J Gal- 
berg, Ma-_—iiagher, 


Quantities. 


Eighth Ave., Brooklyn. 


41 Grant loney, 574 Park sleeve, Washing- Wade, Con.Co., 


J. J.H.Holmes 
A.C. Creem, N.Y. & halen, 
Gilder- 307 Thos. Sewer Co., 271 Mathews J. 


N. 6th Con. Co., O’Grady 


St., Brook- Pl., 215 W. ton St, Brook- 307 E. St., 21 Park Brook- 
B’klyn lyn. B’klyn. 125th St. B’klyn. S86thSt. B’klyn. Row. lyn. 
48-in. brick sewer .. 480 lin. ft $6.88 $11.00 $7.28 $7.00 $6.75 5.30 $9.20 $7.16 $9.43 5. 
42-in. 3. 4.50 4.70 5.00 3.60 4.70 5.00 4.83 4.11 5.00 
36-in. 3.48 4.00 3.50 4.00 3.00 3.70 4.80 3.29 3.88 4.00 
30-in = oi Meet 2.88 3.10 3.30 3.25 3.00 3.10 4.00 2.93 3.08 4.00 
24-in. pipe one 3.00 3.20 3.27 3.00 2.50 2.50 3.30 2.59 3.48 3.50 
15-in «ese 1.16 1.25 1.58 1.50 1.50 2.30 2.05 1.27 1.11 
12-in. 1.00 1.15 1.23 1.30 1.04 1.15 1.10 
Manholes .... ..... 72 each 29.40 29.00 33.00 38.00 30.00 27.00 30.00 29.50 35.00 32.00 
jane ... 88.00 83.00 95.00 90.00 =90.00 90.00 75.00 85.00 100.00 90.00 
Foundation timbe 35 M. ft... 20.00 23.00 25.00 20.00 25.00 19.50 v1 23.00 28.00 25.00 
Brick work ........ 10 cu. yds. 12.00 9.00 9.00 20.00 5.00 8.00 7.00 7.00 10.00 10.00 
8.00 6.00 5.00 7.00 3.00 7.00 4.00 3.00 + 6.00 5.00 
18.00 17.00 25.00 20.00 20.00 19.50 23.00 25.00 25.00 
ee ae oghsondoevnn $33.319 $37,841 $36,906 $38,091 $33,678 $34,142 $38,247 $34,401 $38,686 $38,102 
New Utrecht Ave., Brooklyn. a 
J. Sewer A.C 7. 
Quantities. J.J. Thos. Ma- Const’n Gilder- Gal- Holmes 
Creem. Wade. loney. O’Grady. . Co. sleeve. lagher. & Co. 
970 lin. ft $5.35 $5.50 $7.00 $5.50 $7.75 $6.5 $6.25 $7.39 
48-in. ened 5.00 5.20 6.50 5.00 7.45 5.75 6.19 
2-in. pes 4.50 4.80 5.25 5.00 6.87 5.00 4.90 4.89 
36-in. 4.15 3.70 4.45 4.50 6.15 4.00 4.50 4.09 
@0-in. 3.60 3.30 3.40 4.50 5.85 3.00 4.35 2.99 
18-in. pipe 3.00 2.10 3.25 3.00 4.45 2.00 3.50 2.39 
18-in. iron and brick sewer...... — heartilens 8.85 4.70 10.00 8.00 10.25 5.00 8.75 7.29 
32 each... 32.00 33.00 35.00 32.00 25.00 40.00 32.00 20.50 
Receiving basins Bagh 90.00 00 90.00 25.00 90.00 95.00 85.00 
Foundation plank .......... oes” 47 M. ft... 25.00 19.50 23.00 25.00 1 20.00 25.00 23.00 
cv — 20.00 19.00 20.00 25.00 1 20.00 22.00 23.00 
Brick masonry > 5 cu. yds 5.00 8.00 10.00 10.00 7.00 11.00 10.00 2.00 
a ee 3.00 7.00 10.00 8.00 4.00 7.00 6.00 5.00 
os $31,991 $31,351 $36,363 $34,992 $34,426 $33,028 $35,753 $35,786 
Broadway, at Terrace View Ave., South. 
Wm. Leeson Nerton N.Y.Sewer Briggs J.J. Mc- 
J. & & W. J. Construc- &Mc- Quade, 
Quantities. Moore, Doherty, Dalton, Ford, on Co., Laughlin, 289 
170 E. 215 W. 215 W. 129W. 307E. 585 E. Lexing- 
89th St. 125th St. 125th St. 125th St. 86th St. 134th St. ton Ave. 
4-ft. circular, Class I............ - O61 lin. ft.. $14.00 $16.50 $10.50 $12.00 $14.00 $10.00 $14.00 
42 x 28-in. sewer, Class II. —F Boltw 9.00 6.80 9.75 8.00 7.50 10.00 7.00 
42 x 28-in. sewer, Class III...... ee. Cs 8.00 6.10 7.75 6.00 5.00 9.00 7.00 
42 x 28-in. vitrified invert,Class IV. 300 “ ‘ 7.00 4.50 8.00 7.00 5.00 9.00 6.50 
42 x 28-in. and cradle, Class V —— 6.00 4.50 8.00 6.00 5.50 8.00 6.50 
15-in. pipe sewer....... Ome 5.00 2.85 6.00 3.50 3.25 3.00 2.235 
2.00 1.00 2.00 1.00 1.00 1.00 
Receiving basins ..... 150.00 190.00 150.00 150.00 150.00 160.00 
Rock excavation CU. yds. O1 3.00 2.70 2.£ 
5 M. ft... 30.00 O01 20.00 Sas 30.00 
ss $34,809 $31,174 $33,948 $34,357 $36,437 $30,935 $37,978 
Fort Washington Ave., Manhattan. 
Briggs Thiele- 
Norton Murray’ Leeson N.Y & mann 
Quantities. & A. & & Sewer McLaugh- & 
Dalton. Kelly. McAvoy. Doherty. Con. Co. lin. Smith 
42 x 28-in. sewer, Class I 2,300 lin. ft.. $10.00 $5.30 $8.80 $5.47 $5.00 $10.00 $5.00 
42 x 28-in. IL. 10.00 5.80 4.80 4.65 5.00 10.00 5.00 
42 x 28-in. III. 11.50 7.95 8.00 6.12 7.50 10.00 7.00 
15-in. pipe sewer........... on | be 8.00 4.15 3.40 12.20 3.30 6.00 3.00 
12-in. pipe culvert ......... ee = Aled 1.00 2.10 1.00 1.00 1.50 1.00 2.50 
- 10each 150.00 170.00 145.00 150.00 150.00 150.00 175.00 
Foundation timber .......... 30M. ft. 35.00 14.00 ose alee 


Low bids for other sewers: 11th Ave (Manhattan), W. J. 
Ford, 129 W. 125th St., 42-in. brick sewer, $9; receiving 
basins, $150; total, $2,064; Lexington Ave. (Manhattan), 
N. Y. Sewer Construction Co., 42x 28-in. brick sewer, 
$11.90; 15-in. pipe, $9; total, $2,598. Terrace View Ave. 
(Manhattan), Leeson & Doherty, 42 x 28-in., $8.50; 15-in. 
pipe, $8.50; total, $9,382; 47th St. (Brooklyn), J. Jen- 
nings, Brooklyn, 30-in. brick, 260 ft., $2.95; 24-in. pipe, 
780 ft., $2.83; 15-in., 150 ft., $1.25; 12-in., 
$1.02; manholes, 32, each, $35; basins, 8, $87; foundation 
timber, 8,500 ft., B. M., $22; sheeting, 35 M. ft., $20; 
brick work $7.50; concrete, $5.25; total, $8,071. 


PARKWAY.—Revere, Mass.—The following bids were 
received by the Metropolitan Park Commission, Boston, 
April 22 for constructing the Revere Beach Parkway in 
Revere, Chelsea and Everett; contract awarded Coleman 
Bros.; Wm. T. Pierce, Ch, Engr., Boston: 


Chicago—New, $28; old iron, $20 to $21; old steel, 
$28; old i $20 
ittsburg—New, ron, to ; old steel, 
$17 to $17.50. 


STRUCTURAL STEEL— 
New York—Beams, 1.75 to 1.80 cts.; channels, 1.80 cts.; 
tees, 1.80 to 1.85 cts.; angles, 1.75 to 1.80 cts. 
Chicago—Beams, 1.75 to 1.85 cts.; channels, 1.80 cts.; 
tees, 1.80 cts.; angles, 1.75 cts. 
Pittsburg—Beams, 1.60 cts.; channels, 1.60 cts.; tees, 
1.80 cts.; angles, 1.70 cts. 


PLATES AND SHEETS— 
New York—Universal mill plates, 1.58 to 1.60 cis.; tank, 
1.65 to 1.70 cts.; shell, 2.90 cts.; flange, 1.75 to 1.80 
cts.; firebox, 1.90 cts. and up. 


Quantities. 
Barth Grading 30,000 cu. yds 
S-in. pipe Grain 2,750 lin. ft.. 
G-in. pipe underGrala 2, 
Gravel walk surfacing ...........+.e.++- 21,000 sq. yds. 
Loam to be furnished 
Broken stone surfacing ...............+.- 75,000 sq. yds. 


Bids Received at Boston, Mass., April 22, 1901, 


for Constructing the Revere Beach Parkway. 
National 


Coleman 

Contract- Jones The Patrick A. J. Bros., 
ing & C.H.Eglee Mc- Welling- Charles- 
Co., New Meehan, Co., Govern, ton, town, 
York. Boston. Boston. Boston. Boston. Mass. 
$1.00 1.70 $0.32 $0.19 
1.65 1.00 -80 AT Ay 
.35 -60 .23 -20 
-65 .30 .30 .30 40 
-70 .88 -44 

-70 -85 .48 57 45 es) 
1.00 1.10 .70 .60 
1.15 1.25 .80 -85 85 1.00 
-70 -25 18 35 
16.00 15.00 12.50 11.50 12.00 13.00 
6.50 6.00 4.50 3.75 5.00 3.50 
1.50 1.25 1.20 1.15 1.10 1.15 
-25 -40 26 21 

1.65 1.25 1.15 1.15 60 1.01 
.65 -60 58 49 42 45 
240,210 $179,074 $157,485 $116,987 $114,707 $113.107 


NEARLY EVERY PROMINENT CONTRACTOR 


Chicago—Universal mill plates, 1.55 cts.: ; 


1.80 cts.; shell, 1.95 cts.; flange, 1.55 cts 17 
cts. and up; sheets, No. 27, back. 3.50 ic Dox, 235 
Pittsburg—Universal mill plates, 1.40 cts.. -... 
1.55 cts.; shell and flange, 0.1 ct. adva: + 150 t 
firebox, 0.2 ct. over tank; sheets, No. 7 yy nak 
cts. 3 ack, 2.) 
MERCHANT STEEL— 
Machinery, per Ib., 1.50 cts. 
IRON— 
Pig Iron: 
New Y —No. 7.00: N 
No. 1, $16.50 to $17.50; No. $14.25 tp 
Chicago—No. 1, $16 to $16.50; No. 2, $15.5, $16 
Pittsburg—No. 1, $16; No. 2, ‘$15.50. 
Bar Iron: 
Pittsburg—1.35 cts. 
LUMBER— 
New York: 
Hemlock timber, 20 ft. and under, per M, §), 
Piling, Eastern spruce, 35 to 40 ft., 30 io i, yo, 
butts, 6 to 7 cents. : 
Yellow pine, random cargoes, $17 to $18. 
North Carolina pine, $3.50 to $4 advance oye, 
rates. “ortotk 


GENERAL MATERIALS— 
Lead, New York, 4.37 cts. 
Spelter, per Ib., 4.00 cts. 
Copper, ingots, 17 cts. 


INDUSTRIAL NOTES. 


WYNKOOP & BRALY, New York, have moved the: 
offices from 1 Union Square to 100 Broadway. wed thele 
THE TIGHT JOINT CO., New York, has moved jx 
offices from 159 Bank St. to 306-310 East 47th St. ia 
A. B. BOWERS, San Francisco, has opene 
office at 1561 Monadnock Block, Chicago 
Mr. J. H. Glendenning. 

THE KEYSTONE DRILLER CO., Box H., Beaver Falls 
Pa., has purchased land for three new buildings and will 
equip its entire plant with modern machinery, thus in- 
creasing its capacity 400 per cent. ; 

THE ALPHONS CUSTODIS CHIMNEY CON 
TION CO., Bennett Bldg., New York, has opened an Office 
in the Marquette Building, Chicago. The company js now 
building what will be the tallest chimney in the world. 

THE REESE-HAMMOND FIRE BRICK CO. Bolivar 
Pa., has contracts to furnish the brick for the paving le: 
at Morgantown, W. Va., April 21, and at Jeannette, Pa. 
April 25, the latter work to cost about $160,000. W. 4’ 
Cain, Dayton, O., will do the work. ; 

THE AMERICAN BRIDGE CO., New York, announces 
that 7,339 tons were shipped from its Pencoyd plant dur- 
ing March, which is believed to be the largest monthly 
shipment ever made by any bridge shop in the world. The 
company has orders for 70 bridges in Cuba and 100 stee| 
houses for Venezuela. 

MILLIKEN BROS., 11 Broadway, New York, have re- 
ceived contracts for large railway terminals and shops, in- 
cluding tools and complete equipment, for a railway tn 
Mexico; also for several railway bridges in Mexico, Cen- 
tral America and Cuba, and a fireproof theatre building in 
Mexico. Domestic orders include a large rolling mil] 
plant and several large fireproof buildings and warehouses. 

THE STANDARD AUTOMATIC GAS ENGINE CO., Oil 
City, Pa., has just received an order from the Union Trac- 
tion Co., Philadelphia, for one 1,000-HP. double-acting 
tandem gas engine, direct connected to General Electric 
railway generator, under guarantee of consumption of 1 
Ib. of coal per brake HP. hour, using Taylor gas pro- 
ducer. It is said that this order will be followed by six 
others, same size. 

THE BARR PUMPING ENGINE CO., Philadelphia, has 
been awarded the contract for a 4,000,000-gallon pumping 
engine for the city of Kenosha, Wis., although its bid was 
not the lowest submitted. It is also building a 12,000,000- 
gallon pumping engine for the city of Harrisburg and a 
15,000,000-gallon pumping engine for the city of Trenton, 
a 6,000,000-gallon pumping engine for the city of Haver- 
hill, Mass., and a 2,000, gallon pumping engine for the 
city of Waltham, Mass., as well as a large variety of trade 
pumps of different capacities. 

THE BELLAIRE BOILER & STRUCTURAL IRON 
WORKS, Bellaire, O., is the new name of the Standard 
Boiler & Bridge Co. The plant of the old company was 
purchased at receiver’s sale April 19th by Rosser & Cas- 
toe, general contractors, Bellaire, who will continue the 
manufacture of standpipes, boilers and general structural 
and plate work, including blast furnaces and steel mil! 
construction. Rosser & Castoe have just been awarded 
eontracts for constructing water-works and sewers at 
Laurel, Md., and a distributing water supply system at 
the Washington Navy Yard. 

‘THE SMEDLEY CONSTRUCTION CO., 712 Stephen 
Girard Bldg., Philadelphia, report the following new con- 
tracts: The cement and asphalt work of a pleasure pier 
of about 40,000 sq. ft., at Front and Race Sts., Philadel- 
phia; cement and concrete work at the barracks at League 
Island; cement, concrete and asphalt work of the Straw- 
bridge & Clothier warehouse and stable, at 812 Race St. 
Philadelphia; cement, concrete and asphalt work for the 
Atlantic City Brewing Co., Aflantic City, N. J.: and also 
work for several large buildings, including 20,000 sq. ft. 
for a large cow barn in the Cumberland Valley. 

PAWLING & HARNISCHFEGER, 167 Clinton St., Mil- 
waukee, report an unusually large amount of business in 
hand, including contracts for cranes as follows: American 
Shee: Steel Co., Wellsville, 0., works, one 30-ton, with 
5-ton aux. hoist, and one 10-ton; Anheuser-Busch Brg 
Assn., St. Louis, one 20-ton, for power plant, and one 5- 
ton, for pumping station; American Clay Working Ma- 
chinery Co., Bucyrus, O., two 20-ton and one 15-ton: 
American Bridge Co., one 8-ton, for their Post & McCord 
branch, Brooklyn; one 25-ton and one 8-ton, for their 
Trenton branch; A. & P. Roberts Co., Pencoyd, Pa., one 25- 
ton, with5-:on aux. hoist; Curtis Sheet Steel @ Corrugating 
Co., Zanesville, O., one 20-ton; Frankford Steel & Forging 
Co., Eddystone, Pa., one 10-ton; Oesterreichisch-Alpine 
Montangesellschaft, Vienna, Austria, one 5-ton; La Belle 
Iron Works, Steubenville, O., three 5-ton, 100 ft.-span, 
and two 5-ton, 80-ft.-span; New York Shipbuilding Co., 
Camden, N. J., one 15-ton double trolley; Nordberg Mfg. 
Co, Milwaukee, Wis., two 30-ton and two 10-ton; Phila- 
delphia & Reading Railway Co., Pottsville, Pa., one 25-ton, 
with 5-ton aux. hoist, and one 30-ton double trolley: 
Puget Sound Naval Station, Bremerton, Wash., one 10- 
ton; Wheeling Steel & Iron Co., Wheeling, W. Va., two 10- 
ton; Sharon Steel Co., Sharon, Pa., one 5-ton; Parkers- 
surg Steel & Iron Co., Parkersburg, W. Va., one 25-ton, 
with 5-ton aux. hoist; North Mount Lyell Copper ©o.. 
Crotty, Kelly's Basin, New Zealand, one 40-ton, with 5-ton 
aux. hoist; Laughifs Nail Co., Wheeling, W. Va., one 20- 
ton; Chandler & Taylor Co., Indianapolis, Ind., one 10- 
ton. 
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Avail Yourself of this Paper when Bids are Wanted for Construction or for Furnishing Supplics.J 
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